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Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: A8 


Project Description Capital Cost Estimate Need for Project 


: : Design 

Mill Street South, Township of ry - Critical horizontal and vertical 
Flamborough, Mountain Brown Road to nee a7 000 li 

Hwy. 5 ; Construction 807,000 alignment 


Other 


Minor Realignment of Road Replacement 921,000 

of One Structure and Slope 

Stabilization Subsidy R.S. 421,000 
Contributions 


Municipality 421,000 
Net Cost 500,000 


Critical structural deficiency of 
road 


pEepporcugh Amount to be Financed: Additional Information 
Regional 500,000 


Property Owners Structure over Grindstone Creek 
Other 


completed in 1978 
500,000 


Land acquired in 1980 for road 
Map to Locate Project Cash Flow project 


O.M.B. Required 1979 


Expenditures: Other 


Region Contrib 


Prior 


To Budget 406,000 334,000 Effect on Current Budget 


TWP. OF 1982 
LAMBOROUGH 1983 
1984 87,000 181,000 
1985 
1986 
1987 & After 


Debt Charges 


Annual Costs 


TOTAL 500,000 421,000 921,000 


Department/Agency: Engineering 


Function: 


Project Description 


Brock Road, Flamborough, Hwy. 8 
Hwy. 5, Hwy. 5 to Harvest Road 
Realignment and Reconstruction, 
including Land Acquisition 


Municipality 


Flamborough 


Map to Locate Project 


Transportation Services 


to 


TOWNSHIP | OF 
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co ae 


IVE ever, Re CALE vl 


ers Zoek 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 
Land 


Construction 
Other (Utilities) 


TOTAL 


Subsidy R.S. 
Contributions y.7.¢, 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 


Expenditures: 
Prior Besson 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 639,400 1,0 


TA Le BUD) G7. TY 2 


986 


330,500 
1,290,000 
20,000 


1,640,500 
653,600 


ee OO 
1,001,100 


639,400 


639,400 


639,400 


1979 


Other 
Contrib 


639,400 903,100 1,543,500 


Total 


98,000 98,000 


01,100 1,640,500 


Financial Report Page: 


Appendix Page: Al18 


Need for Project 


Poor geometrics in Greensville and 
Hwy. 5 intersection 


Need to alleviate severe accident 
situation 


Need to provide for addtional capacity 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 
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Department/Agency : Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: Al2 


Project Description Capital Cost Estimate Need for Project 

: Design (Study) 32,000 ‘ 
Fruitland Road, Stoney Creek, Barton Land 189,000 ~ Interchange at Q.E.W. necessitates 
Street to Hwy. 8 Construction 1,089,000 increase in traffic service 

Other ? : 

Study will be undertaken to determine a oe Will be contingent on the rate of 
if widening should take place on —1,310,000_ development of the Town of Stoney 
existing roadway. Project to include Creek 


land acquisition and roadway construction Subsidy R.S. 613,000 
Contributions Need for additional mountain access to 


Muni cLpAlie TOTAL 613,000 be accessed upon completion of Official 
Pp y SSS Plan and Freeway Study 
Net Cost 697 ,000 


Stoney Creek Amount to be Financed: Additional Information 
Regional 697,000 
Property Owners - Escarpment accessibility study - 1980 
Other (McCormick, Rankin & Assoc.) 


697,000 Region's Share: USiacisis) 
{ Town of Stoney Creek's 


Map to Locate Project Cash Flow Share: 6,666 
Reconstruction of existing road in 


O.M.B. Required 1984 conjunction with installation of 
sewers in 1982 


ie == ae Expenditures: Other 


See) A prior Region Contrib Total 
raar ecria, To Budget 199,500 14,500 213,500 


| s is = 
= iz _2 
Fe aa 2 A\247 5 
| 
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3 
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Effect on Current Budget 


1982 41,000 34,000 75,000 


1983 
1984 Debt Charges 


~ vas ; 
5 a Tuitlond i 2 5 
1987 & After 456,500 564,500 1,022,000 


Annual Costs 


TOTAL 697,000 613,000 1,310,000 


—wS 
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Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Barton Street, Stoney Creek, Green Road 
to Fruitland Road 


Land Acquisition to acquire an 86' Right 
of Way - Widening to Four Lanes and 
Complete Reconstruction 


Municipality 


Stoney Creek 


Map to Locate Project 


TOWN 
STONEY REEK! 


Fa AV Come VES Ae Ree Cane le epee 
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Project Number: 35007, 35048 


File Number: 802-08, 802-09, 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


TOTAL 


Subsidy R.S. 
Contributions M.T.C. 


TOTAL 1, 
Net Cost 1, 


Amount to be Financed: 


Regional 1, 


Property Owners 
Other 


1, 


Cash Flow 


O.M.B. Required 1980 


Expenditures: 
Other 


Prior Region Contrib 


To Budget 554,800 417,200 


1982 
1983 10,000 10,000 
1984 503,200 446,800 
1985 
1986 
1987 & After 484,300 446,700 


BsU DeGee 


& 35099 


802-18 


903,590 
417,200 


320,700 
552,300 


552,300 


552,300 


Total 
972,000 


20,000 
950,000 


931,000 


TOTAL 1,552,300 1,320,700 


2,873,000 


Financial Report Page: 


Appendix Page: ee 


Need for Project 


- Continued eastward urbanization of 
Stoney Creek 


- Continued industrial development 


Additional Information 


- Project has been broken into two phases: 


a) Green to Millen (Construction 
completed) (737,500) 


b) Millen to Fruitland (continuing 
Land Acquisition) (392,900) 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Mohawk Road at Garth Street - complete 
Reconstruction and Channelization of 
the Intersection 


Municipality 
City of Hamilton 


Map to Locate Project 
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Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 113,000 
Construction 347,000 
Other 


460,000 


Subsidy R.S. 210,000 
Contributions 


TOTAL 210,000 


Net Cost 250,000 


Amount to be Financed: 

Regional 250,000 
Property Owners 

Other 


250,000 


Cash Flow 


O.M.B. Required 1979 


Expenditures: Other 


peice Region Contrib Total 
To Budget 250,000 210,000 460,000 


1982 
1983 
1984 
1985 
1986 
1987 & After 


Se 


TOTAL 250,000 240,000 460,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


- Need to provide for additional 
intersection capacity and improve 
safety 


Additional Information 


- Project completed in 1981 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Gray's Road - City of Hamilton 
Arvin Avenue to the Q.E.W. 


Complete Reconstruction and Widening 
to Four Lanes, including Grade Separation 
at the C.N. Mainline 


Municipality 


City of Hamilton 


Map to Locate Project 


Frlevie 


YOEGA, Re oCoAaP als TeAck 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other* 


210,000 
1,857,950 
306,000 


2,373,950 


Subsidy M.T.C. 
Contributions ** 


1,911,946 


Net Cost 462,004 


Amount to be Financed: 
Regional 

Property Owners 

Other 


462,004 


462,004 


Cash Flow 


O.M.B. Required 1979 


Expenditures: Other 
Contrib 


162,700 


Region 
263,300 


Prior 

To Budget 426,000 
1982 

1983 

1984 

1985 

1986 

1987 & After 


198,704 1,749,246 1,947,950 


oo 


TOTAL 462,004 1,911,946 2,373,950 


BUDGET 


Financial Report Page: 


Appendix Page: 


Need for Project 


Need to provide for continued 
industrial development 


Roadway structurally deficient 


Need to Grade Separate the C.N. 
Mainline 


Additionai Information 
* Study 
Utilities 
Engineering 


20,000 
181,000 
105,000 


306,000 


1,571,590 
62,500 
34,784 


1,668,874 


Effect on Current Budget 


Debt Charges 
Annual Costs 


TOTAL 


Department/Agency : Engineering 


Function: Transportation Services 
Project Description 


Burlington Street - City of Hamilton 
Strathearne Avenue to Woodward Avenue 


Complete Reconstruction and Widening, 
including Intersection Improvement at 


Parkdale and Strathearne Avenues and a 
& B. 


Grade Separation of the C.N.R./T.H. 
Industrial Track 


Municipality 
City of Hamilton 


Map to Locate Project 
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Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other * 


Subsidy R.S. 


Contributions ** 
TOTAL 


Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 1978 


Expenditures: 


COAT Te Ask 


TSS o 


750,000 
1,000,000 
28,746,600 


1,777,000 
32,273,600 


7,348,200 


17,162,100 
24,510,300 
7,763,300 


7,763,300 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 


Region 
1,766,700 


Other 
Contrib 


3,742,300 


3,398,200 12,258,100 


2,291,900 
306,500 


1987 & After 


TOTAL 


7,098,800 
1,411,100 


7,763,300 24,510,300 


Total 
5,509,000 


15,656,300 


32,273,600 


BoUs0 GE <1, 


Financial Report Page: 


Appendix Page: All 


Need for Project 


- Need to provide additional roadway 


capacity 


Roadway structurally deficient 


Need to provide adequate service to 


industry 


Additional Information 


* Study 
Utilities 
Engineering 


P 
pecial 


sit eA. Ps 
A eee £5 
-T.C. Compensation 


50,000 
400,000 
1,327,000 


1,777,000 


3,500,000 
13,311,700 


350,400 


17,162,100 


Effect on Current Budget 


Debt Charges 


Annual Costs 
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Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: A18 


Project Description Capital Cost Estimate Need for Project 
Design 
King Street, Stoney Creek Land 140,000 - Need to provide additional roadway 
Stoney Brook Drive to Hwy. 8 Construction 753,000 capacity 
Stoney Brook Drive to Hwy. 8 Other 
Widening and Reconstruction of King Street SPE SS See - Roadway structurally deficient 


Subsidy R.S. 349,000 
Contributions 


349,000 


Municipality ee ER EAI See 
Net Cost : 544,000 
Stoney Creek Amount to be Financed: Additional Information 
Regional 544,000 
Property Owners 
Other 
544,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1986 


Expenditures: 


Other 


Prior Region Contrib Total 


To Budget Effect on Current Budget 
1982 45,000 45,000 90,000 

iy 25,000 5,000 oe ee 

cen 125 000 304,000 ee) [ea 

1987 & After 


TOTAL 544,000 349,000 893,000 
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Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Mountain East/West, North/South Freeway 
Proposed Roadway Construction across the 
Mountain and Niagara Escarpment from 


Hwy. #403, Ancaster to the Q.E.W. in East 
Hamilton 


Municipality 


Ancaster 
Hamilton 


Map to Locate Project 


Project Number: 35083 


File Number: T100-02 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


10,700,000 


10,700,000 


Subsidy R.S. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 1981 


Expenditures: Other 
Contrib 


1,825,000 


Prior pegson 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


150,000 1,250,000 
150,000 1,250,000 
150,000 1,250,000 
150,000 1,250,000 


373,700 2,901,300 


9,726,300 


9,726,300 
973,700 


973,700 


973,700 


Total 
1,825,000 


1,400,000 
1,400,000 
1,400,000 
1,400,000 
3,275,000 


Financial Report Page: 


Appendix Page: Al3 


Need for Project 


- As designated in the Regional Official 
Plan 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


eee 


TOTAL 973,700 9,726,300 10,700,000 
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Department/Agency: Engineering Project Number: 35043 


Financial Report Page: 


Function: Transportation Services File Number: 813-37 Appendix Page: 


Project Description 


Capital Cost Estimate Need for Project 


Design 
Mohawk Road at Upper Gage Avenue Land 40,000 - Need to provide for additional 
Construction 514,000 intersection capacity and safety 
Complete Reconstruction and Other 


Channelization of the Intersection 


TOTAL 


544,000 


Subsidy R.S. 277,000 
Contributions 


Municipality TOTAL 277,000 

City of Hamilton Netcose pee 
Amount to be Financed: Additional Information 
Regional 277,000 


Property Owners 
Other 


277,000 


TOTAL 


Cash Flow 


Map to Locate Project 


[ | | | 
\ cal sent af O.M.B. Required 1982 
| Expenditures: Other 
a prio: Region Contrib Total 
MOHAWK To Budget 277,000 265,000 542,000 


Effect on Current Budget 


lr {| 
. 5 2! 1982 12,000 12,000 

=| 3! Zz 3| | 1983 

Uv e106 i 20x 2 Fall ral 1984 Debt Charges eee a 
sf 5, A | aC 1985 Annual Costs 
ee} #0 og] 1986 ine teee le at 
“ { tt ; a . 

stone 3il $j) CHURCH Sli z 1987 & After a TOTAL 


TOTAL 277,000 277,000 544,000 


ay | 
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Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 

Mohawk Road at Upper Sherman Avenue - eal 105,000 - Need to provide for additional 

City of Hamilton fet ’ int ti it 
Construction 566,000 intersection capac y 


Complete Reconstruction and Other oi Pek Sue 
Channelization of Intersection 671,000 


Subsidy R.S. 318,000 
Contributions 


Municipality TOTAL 318,000 
Net Cost 353,000 

City of Hamilton —————————————— 

Amount to be Financed: Additional Information 

Regional 353,000 

Property Owners 

Other 


353,000 


Map to Locate Project Cash Flow 


[- | t O.M.B. Required 1979 
£4 rete ; Expenditures: 


Other 
Beian Region Contrib Total 


To Budget 353,000 318,000 671,000 BEface Gn Current Badeee 


L 


1982 


tees Debt Charges 


rece Annual Costs 


1987 & After 


Lala] 


UEWORT 


WEN 


TOTAL 353,000 318,000 671,000 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Mohawk Road at McNiven Road 


Complete Reconstruction and 
Channelization of Intersection 


Municipality 


Town of Ancaster 


Map to Locate Project 
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Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy R.S. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


BUD Geet Ec 


42,000 
553,800 


575,800 


261,300 


261,300 


314,500 


314,500 


314,500 


Cash Flow 


O.M.B. Required 


Expenditures: 


Region 
296,100 


1979 


Other 
Contrib 


247,000 


Prior 
To Budget 


18,400 14,300 


1987 & After 


TOTAL 314,500 261,300 


Total 
543,100 


32,700 


575,800 


Financial Report Page: 


Appendix Page: A8 


Need for Project 


- Need to provide for safe crossing of 
vehicles and pedestrians 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


—— 
— 
——————— 
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Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: AB 


Project Description Capital Cost Estimate Need for Project 


Design 

Fennell Avenue at Upper Gage Avenue endo 107,000 - Need to provide for additional roadway 
Construction 462,000 capacity 

Complete Reconstruction and Other 

Channelization of the Intersection 569,000 


Subsidy R.S. 271,800 
Contributions 


Municipality 271,800 
A Net Cost 297,200 
City of Hamilton SS 
: Amount to be Financed: Additional Information 
Regional 
Property Owners 297,200 
Other 


297,200 


Map to Locate aoe Cash Flow 


Sear O.M.B. Required 1980 
ry esi 


Expenditures: 


Other 


ail Ten Prion Region Contrib Total 


To Budget 68,500 38,500 107,000 


Effect on Current Budget 


1982 21,000 21,000 42,000 

1983 20,000 35,000 55,000] Debt Charges 
1984 187,700 177,300 365,000 

1985 Annual Costs 
1986 

1987 & After 


TOTAL 297,200 271,800 569,000 
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Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: - Appendix Page: A8 


Project Description Capital Cost Estimate Need for Project 


Design 
Fennell Avenue at Upper Sherman Avenue Land 102,000 - Need to provide for additional 
Construction 442,009 intersection capacity and safety 
Complete Reconstruction and Other 
Channelization of the Intersection - 544,000 


Subsidy R.s. 266,500 
Contributions 


Municipality TOTAL 266,500 


: A Net Cost 277,500 
City of Hamilton SSS 


Amount to be Financed: Additional Information 


Regional 277,500 
Property Owners 
Other 


277,500 


Map to Locate Project Cash Flow 
a — 1 | O.M.B. Required 1981 
Pele AVE alles : 


Expenditures: 
” 
UMPRIOGE 


Other 
briow Region Contrib Total 


To Budget 68,000 36,500 104,500 


Effect on Current Budget 


1982 17,500 49,000 66,500 
1983 

1984 16,500 16,500 33,000 
eee 175,500 164,500 340,000 Annual Conte 


1987 & After 


Debt Charges 


—_)]g 


TOTAL 277,500 266,500 544,000 
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Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 


Upper Sherman Avenue - City of Hamilton Land ; - Need to provide for anticipated 
Berko Avenue to Limeridge Road Construction 428,500 growth trend 
Other 


Construction and Widening to Four Lanes 428,500 - Roadway structurally deficient 


Subsidy R.S. 207,600 
Contributions 


Municipality 207,600 
Net Cost 220,900 


City of Hamilton Amount to be Financed: Additional Information 
Regional 220,900 
Property Owners 
Other 


220,900 


Map to Locate Project Cash Flow 
O.M.B. Required 1981 


Expenditures: 


Bool wawry 


Other 


Prior Region Contrib Total 


To Budget 220,900 181,600 402,500 Effect on Current Budget 


1982 26,000 26,000 

1983 Debt Charges 
1984 

1985 Annual Costs 
1986 

1987 & After 


TOTAL 220,900 207,600 428,500 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 
Fennell Avenue at Upper Ottawa Street 


Complete Reconstruction and 
Channelization of the Intersection 


Municipality 


City of Hamilton 


Map to Locate Project 


$ 
tenwooo $ 


JOOmeB IMS 


EDULE 


YEAR 


1958225 — 


Project Number: 


File Number: - 


CA PETAL 


T7978. 


Capital Cost Estimate 


Design 
Land 


Construction ~- 


Other 


Subsidy 


R.S. 


Contributions. 


Net Cost 


TOTAL 


BUDGET zo 


41,000 
440,000 


481,000 


Amount to be Financed: 


Regional 


Property: Owners: 


Other 


Cash. Flow 


O.M.B. Required. 
Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Region 
20,500 


16,000 


14,000 
195,700 


246,200 


1984 


Other 


Contrib 


16,000 


34,500 
184,300 


234,800 


234,800 


234,800 


246,200 


246,200 


246,200 


Total 
20,500 


32,000 


48,500 
380,000 


481,000 


Financial Report Page: 


Appendix Page: A8 


Need for Project 


- Need to provide for additional 
intersection capacity 


- Roadway structurally deficient 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Transportation Services 
Project Description 
Mud Street, Stoney Creek 


Hwy. #20 to Mount Albion Road 


Hamilton East City Limits to Hwy. #20 


Widening Road Allowance to 200 Feet and 
Roadway Construction 


Municipality 


RE NANS 


YEAR 


CAPITAL 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


Construction 


Other 


Subsidy 


750,000 
2,250,000 


3,000,000 


R.S. 1,431,200 


Contributions 


TOTAL 1,431,200 


BUDGET oe 


Financial Report Page: 


Appendix Page: Al4 


Need for Project 


- Saltfleet Community Development 

- Contingent on decisions regarding 
the Mountain east/west and north/south 
freeway 


Net Cost 1,568,800 


Stoney, creek Amount to be Financed: 
Regional 

Property Owners 

Other 


Additional Information 


1,568,800 - Property acquisition, easterly from 


Sir Isaac Brock, continuing 
er eA - 1981 construction for Mud and 
Paramount intersection 


Map to Locate Project Cash Flow 


O.M.B. Required 1988 


Expenditures: 
Other 


Contrib 
268,000 


Total 
675,800 


Region 
347,800 


Prior 

To Budget Effect on Current Budget 
1982 
1983 
1984 
1985 
1986 
1987 & After 1,221,100 1,127,100 2,348,200 


36,000 36,000 


Debt Charges 


Annual Costs 


TOWN OF 
; | STONEY, CREEK 
' 
: iS 


\ 
=e : Rees 


TOTAL 1,568,900 1,431,100 3,000,000 
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Department/Agency: Engineering 


Function: Transportation Services File Number: . 


Project Description 


Mohawk Road at Upper Ottawa Street 


Design 

Land 
Construction ~ 
Other 


‘ Complete Reconstruction and 
Channelization of the Intersection 


Subsidy R.S. 
Contributions 


Municipality 
Net Cost 


City of Hamilton 
Regional 


Other 


Map to Locate Project 


Cash Flow 


neuen ave || i 


Expenditures: 


Prior 
To Budget 


> 
. 
. 
£ 
x 
st 
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Project Number: 36009 


Capital Cost Estimate 


Amount to be~ Financed: 


Property Owners: 


O.M.B. Required 1985 


Region Contrib Total fS 


= : x 1982 
fe) a: ° 
5 2 | é veen Debt Charges 
— vA Vv) 
= =9 oS 
Z| 5 mS 1985 34,000 34,000 
Fl A allen =| ~ 1986 244,000 264,000 508,000] Annual Costs 
ee Paes | 1987 & After 


TOTAL 289,000 


Financial Report Page: 


813-39 Appendix Page: A8 


Need for Project 


11,000 
67,009 - Need to provide for additional 
475,000 intersect capacity and safety 


TOTAL 553,000 
264,000 


TOTAL 264,000 
289,000 


Additional Information 
289,000 


289,000 


Other 


11,000 11,000 


Effect on Current Budget 


264,000 553,000 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Main Street West 
Paradise Road to Haddon 


Widening and Channelization 


Municipality 


City of Hamilton 


Map to Locate Project 


Fa LAV EE 


YOESALR 


iD et dere 


Project Number: 


File Number: 


CoRR aT WAL 


IESi3)6 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy R.S. 
Contributions 


Net Cost 


Amount to be Financed: 


Regional 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 

Expenditures: 
Region 
9,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


6,000 


50,000 
41,900 
406,000 


TOTAL 512,900 


1985 


Other 


Contrib 


4,000 


50,900 
41,000 
370,000 


BUD GET 2 


15,000 
106,800 
857,000 


978,800 


465,900 


465,900 
512,900 


512,900 


512,900 


Total 
9,000 


10,000 
100,900 


82,900 
776,000 


465,900 


978,800 


Financial Report Page: 


Appendix Page: A8 


Need for Project 


- Need to provide additional 
roadway capacity 


Additional Informa! on 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Airport Access Roads - Town of Ancaster 
and Township of Glancaster 


Intersection Improvements, Road Closures 
and Construction of Extension to Airport 
Road 

Road Closure: Glancaster Road 
Intersection Improvements: Fiddler's 
Green and Butter Road, Glancaster Road 
and Dickinson Road, Dickinson Road and 
Hwy. #6 


Extension of Airport Road to Butter Road 


Municipality 


Map to Locate Project 


FoTVik. a¥ck 


AGRe sa CrASPet oT ADL 


eS 8 2a 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


Construction 


Other 


Subsidy 


1986 


TOTAL 1, 


R.S. 


Contributions FED. 
TOTAL 


Net Cost 


Amount to be Financed: 


Regional 


Property Owners 


Other 


Cash Flow 


O.M.B. Required 


Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Region 


16,900 
112,900 
75,200 


1983 


Other 


Contrib 


67,300 
463,000 
308,700 


839,000 


84,200 
959,800 


044,000 


204,900 
634,100 


839,000 
205,000 


205,000 


205,000 


84,200 
575,900 
383,900 


1,044,000 


BU DiGce I ae 


Financial Report Page: 


Appendix Page: Al3 


Need for Project 


- Need to provide improved facilities 
for airport 


- Need to provide alternative routing 
when roads are closed to accommodate 
new runway 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


—<$<$<$<$<$<$<___ 
——<—<—$—$_—<_______ 
es 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 
Fiddler's Green Road, Ancaster, Hwy. 403 


Partial Interchange by the M.T.C. and 
Widening to Hwy. #53 


M.T.C. will construct a Parial 
Interchange. Region will participate in 
Widening of Fiddler's Green Road to 

Hwy. #53 


Municipality 


Map to Locate Project 


isa) WA Pal 


Me EGASR or CoB PTT ACL 


1982 - 1986 


Project Number: 36010 


File Number: T112-04 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


30,000 
100,000 


130,000 


Subsidy _—R.S. 63,000 


Contributions 
63,000 
67,000 


—— 


Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


67,000 


67,000 


Cash Flow 


O.M.B. Required 1983 


Expenditures: 


Region 


Other 


A Contrib 
Prior wath A ae 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


30,000 
100,000 


TOTAL 63,000 130,000 


BUDGET Ze 


Financial Report Page: 


Appendix Page: Al5 


Need for Project 


- Request by Town of Ancaster to the 
Ministry for a partial interchange 


Need to provide link to alternate 
route to expanded airport 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Mohawk Road - Upper Wellington to Upper 
Wentworth Street - City of Hamilton 


Widening and Reconstruction 


Municipality 


Map to Locate Project 


Pelevce 


YEAR 


arith e4. all 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy R.s. 
Contributions 


TOTAL 


Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 

Expenditures: 
Prior Region 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


214,200 
53,600 


TOTAL 267,800 


1984 


CAPT TAL 


986 


525,000 


267,800 


Other 


Contrib 


205,800 
51,400 


257,200 


BUDG ET 


525,000 


257,200 


257,200 


267,800 


267,800 


Financial Report Page: 


Appendix Page: A8 


Need for Project 


- Roadway structurally deficient 


- Roadway width substandard 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


—<$<____ 
— 
ee 


4 
HAMILTON 4 
WENTWORTH 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Cannon Street - Wellington Street to 
Bay Street - City of Hamilton 


Complete Reconstruction 


Municipality 


Map to Locate Project 


Pel ViEs YOEZA.R 


1297392 == -1-978'6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy R.S. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 1985 
Expenditures: 


Region 


Other 


Prior 
To Budget 


1982 

1983 

1984 

1985 440,000 
1986 

1987 & After 


360,000 


TOTAL 440,000 360,000 


COA Pal STALL 


Contrib 


BUDGET 23 


800,000 


800,000 


360,000 


360,000 


440,000 


440,000 


440,000 


800,000 


800,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


- Roadway structurally deficient 


- Roadway width substandard 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


BeliVeES EYSECAGR e eGe Ales leer sheen Ue 0 iG. eat 


19822" = 15 9°86 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: A8 


Project Description Capital Cost Estimate Need for Project 
; Design 
Upper Gage Avenue - Concession Street Land - Roadway structurally deficient 
to Mohawk Road - City of Hamilton Construction 850,000 
Other 
Complete Reconstruction 850,000 


Subsidy R.S. 412,300 
Contributions 


Municipality ; TOTAL 412,300 
Net Cost 437,700 
ee 


Amount to be Financed: Additional Information 
Regional 
Property Owners 437,700 


Int : c Fs 
Bihee ntersection improvement Upper Gage 


and Mohawk constructed in 1981 
437,700 

Intersection improvement - Upper Gage 

and Fennell will be constructed in 


Map to Locate Project Cash Flow ; 1984 
O.M.B. Required 1986 
Expenditures: Other 
Prior Region Contrib Total 


pO oosee Effect on Current Budget 


Debt Charges 


437,700 412,300 850,000| Annual Costs 


————$$——————— 


1987 & After 


_ 
_ 
———___ 


TOTAL 437,700 412,300 850,000 


leysEeevee ARS CAP TAL BUDGET 25 


Wears a2 ee 119"'816 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
Bay Street, Herkimer Street to Hunter pair - Critical deficiency in road width 
Street - City of Hamilton Construction 314,000 

Other - Critical structural deficiency 
Reconstruction and Widening in — 314,000 of road 
conjunction with Sewer Works ui 


Subsidy R.S. ‘150,800 
Contributions 


Municipality 150,800 
Net Cost 163,200 


Hamilton Amount to be Financed: Additional Information 


Regional 
Property Owners 163,200 
Other 


163,200 


Map to Locate Project Cash Flow 


O.M.B. Required 1987 
Expenditures: 
Other 


Deion Region Contrib 


To Budget Effect on Current Budget 


1982 


1983 Debt Charges 
1984 


1985 Annual Costs 
1986 
1987 & After 163,200 150,800 314,000 


Tae 


Sie Eres socal S| TOTAL 163,200 150,800 314,000 
mal 


POPVEE YEAR C AoPaT tA cle BAUD Gi eeT aS 


MENTE a7 Seah bt tals) 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation Services File Number: Appendix Page: Al3 


Project Description Capital Cost Estimate Need for Project 


Design 
Upper Ottawa Street - Stone Church Road Land - Provide improved service for 
to Rymal Road - City of Hamilton Construction 470,000 Mountain industrial lands. 
Other ee Steen 
Complete Reconstruction and Widening 470,000 
to Four (4) Lanes eas ae 
Subsidy R.S. 225,600 
Contributions 


Municipality TOTAL 225,600 


; Net Cost 244,400 


Amount to be Financed: Additional Information 


Regional 244,400 
Property Owners 
Other 


244,400 


Map to Locate Project Cash Flow 
O.M.B. Required 1986 


Expenditures: 
Other 


Prior Region Contrib Total 
To Budget 


Effect on Current Budget 


1982 


1983 Debt Charges 
1984 


1985 Annual Costs 
1986 244,400 225,600 470,000 SS 
1987 & After 


} TOTAL 244,400 225,600 470,000 


Department/Agency: Engineering 


Function: Transportation Services 


Project Description 


Upper Gage Avenue - City of Hamilton 
Thorly Avenue to 500 Feet North of 
Stone Church Road 


Staged Construction and Widening to 
4 Lanes 


Municipality 


Hamilton 


Map to Locate Project 


FIVE 


VERSA Ree CoALP TT APL 


P982 > 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


623,500 


623,500 


Subsidy R.S. 


299,100 
Contributions 


299,100 
324,400 


SSS 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


324,400 


324,400 


Cash Flow 


O.M.B. Required 1987 


Other 
Contrib 


Expenditures: 


Region Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 324,400 299,100 623,500 


TOTAL 324,400 299,100 623,500 


(UD @ (E 27 


Financial Report Page: 


Appendix Page: Al4 


Need for Project 


- Need to provide for anticipated 
growth trend 


- Roadway structurz: ly deficient 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Conservation 
Authority 


Department/Agency: 


Function: Confederation Park 


Project Description 


Wave Action Pool 


Municipality 


Hamilton 


Map to Locate Project 


Eel VE 


19°82 2- 


YEAR 


CAC a tan: 


1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


Construction 


Other 


Subsidy 


Contributions Grant 


Net Cost 


3,150,000 


TOTAL 3,150,000 


Wintario 
1,333,000 
TOTAL NIL 
1,817,000 
te, 


Amount to be Financed: 


Regional 


CooL. 


1,817,000 


Property Owners 


Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


1,817,000 


1982 


Other 


Contrib Total 


Region 


800,000 800,000 
167,000 1,333,000 1,500,000 
850,000 850,000 


BUDGET 28 


Financial Report Page: 


Appendix Page: 


Need for Project 


- To provide a viable recreation 
facility for residents of the Region 
to promote tourism 


Additional Information 


- Funds to be made available internally 
and repaid over five years 


Effect on Current Budget 


Debt Charges 


Annual Costs 


—_—_—_— 


TOTAL 1,817,000 1,333,000 3,150,000 


Department/Agency: Social Services 


Function: Homes for the Aged 


Project Description 


Macassa Lodge Alteration and Additions 


Municipality 


Hamilton 


Map to Locate Project 


Reese ey CCAR CoASPSYT AL 


tPOCSi2, eb 978.6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


TOTAL 
Subsidy Provincial 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional st. S.R. 
Property Owners 

Other 


BalsD2GrE; 7 


950,000 


950,000 


450,000 


450,000 


500,000 


500,000 


500,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Region 
180,000 


Other 
Contrib 


427,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


320,000 23,000 


Total 
607,000 


343,000 


TOTAL 500,000 450,000 


950,000 


29A 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Social Services 


Function: Homes for the Ages 


Project Description 


Proposed Lodge - Stoney Creek - 
Land Acquisition 


Municipality 


Stoney Creek 


Map to Locate Project 


Fels VES ee VcRCAs Raa CoALPoieioAal: 


19:82 = 19°36 


Project Number: N5103 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


TOTAL 
Subsidy M.C.S.C. 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


BUDGE T 


200,000 


200,000 
100,000 


100,000 
100,000 


100,000 


100,000 


Cash Flow 


O.M.B. Required 1985 


Expect cn esa i pares 
prior egion ontri 
To Budget 


1982 

1983 

1984 

1985 100,000 100,000 
1986 

1987 & After 


TOTAL 100,0000 100,000 


Total 


200,000 


200,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Crm Re OCAP ITAL BUDGET ar 


Pos2 = 198.6 


Department/Agency: Social Services Project Number: N6103A Financial Report Page: 


Function: Homes for the Aged File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land 

Construction 3,800,000 

Other 


Proposed Lodge - Stoney Creek - 
Construction and Furnishings 


3,800,000 


———_—______. 


Subsidy M.C.SS 1,900,000 
Contributions 


Municipality TOTAL 1,900,000 


Net Cost 1,900,000 
Stoney Creek — 


Amount to be Financed: Additional Information 
Regional St. S. R. 1,900,000 
Property Owners 

Other 


—<——<—_____. 


TOTAL 1,900,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1986 
Expenditures: Other 


Prior Region Contrib Total f§ 


coneuddet Effect on Current Budget 


1982 . 
1983 

1984 : Debt Charges 
ree Annual Costs 

1987 & After 1,900,000 1,900,000 3,800,000 407,800 


407,800 


————— 


TOTAL 1,900,000 1,900,000 3,800,000 


PaDV ES YEsApRe CoA Chal AsLemenateDaG en], he 


1982 - 1986 


Department/Agency: Engineering Project Number: R4250 Financial Report Page: 


Function: Industrial Development File Number: Appendix Page: 


Project Description Capital Cost Estimate 


Design 
Land 300,009 
Construction 
Other 


Need for Project 


Land Acquisition - 1974 


300,000 


_ 


Subsidy 
Contributions 


TOTAL NIL 


Municipality 


Net Cost 300,000 

——— 
Amount to be Financed: Additional Information 
Regional C.L. 300,000 a 
Property Owners 


Other 


300,000 


Map to Locate Project 


Cash Flow 


O.M.B. Required 


Expenditures: 
Other 

Prioe Region Contrib Total 
To Budget 300,000 300,000] Effect on Current Budget 
1982 ; 
1983 Debt Charges 
1984 
1985 Annual Costs 
1986 


1987 & After 


TOTAL 300,000 300,000 


Department/Agency: Engineering 


Function: Industrial Development 


Project Description 


Land Acquisition - 1975 


Municipality 


Map to Locate Project 


cea kee CAP LTAL BUDGET 


ES 825 = 1.9°8:6 


Project Number: 


File Number: 


Capital Cost Estimate 
=opete’ vos Estimate 
Design 

Land 


Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional C.L. 
Property Owners 

Other 


1,000,000 


1,000,000 


NIL 


1,000,000 


1,000,000 


1,000,000 


Cash Flow 


O.M.B. Required 


Expenditures: 
Other 


Prior Region Contrib 


To Budget 1,000,000 1,000,00 


1982 
1983 
1984 
1985 
1986 
1987 & After 


Total 
0 1,000,000 


SSS eee eet 


TOTAL 1,000,000 


1,000,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 
aa ONAL enrormation 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Pal VoEsees ESA ReaeCaAC hol oian see BoE DIG Ea 32 


4 
HAMILTON / 
WENTWORTH 159812 =" 1 °958°6 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Industrial Development File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land Acquisition - 1976 Land 2,200,000 
Construction 
Other 


2,200,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 2,200,000 


Amount to be Financed: Additional Information 
Regional C.L. 2,200,000 

Property Owners 

Other 


2,200,000 


Map to Locate Project Cash Flow 


O.M.B. Required 


Expenditures: Other 


prior Region Contrib Total 
To Budget 2,200,000 2,200,000 
Effect on Current Budget 
1982 
1983 
1984 Debt Charges 
1985 
1986 Annual Costs 
1987 & After 


ss 


TOTAL 2,200,000 2,200,000 


Department/Agency: Engineering 


Function: Industrial Development 


Project Description 


Land Acquisition - 1977 


Municipality 


Map to Locate Project 


Vie wE Ake CAP TTAL BUDGET 


1eS eZee 1 98 6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Tana 375,000 


Construction 
Other 


375,000 


Subsidy 
Contributions 


TOTAL NIL 
Net Cost 375,000 


sees 
Amount to be Financed: 

Regional c.L, 375,009 
Property Owners 

Other 


375,000 


Cash Flow 


O.M.B. Required 


Expenditures: 
+ Other 


i i al 
Price Region Contrib Tota 
To Budget 375,000 375,000 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 375,000 375,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Police @ YeESACRY UCCACE a ale At ee Bal Di Gy bon 


GB e 255 = 9 826 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Industrial Development File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land Acquisition - 1978 Land 919,000 
Construction 
Other 


919,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 919,000 


SSS 


Amount to be Financed: Additional Information 
Regional C.L. 919,000 ana aeRTEEEEEEEaemoel 


Property Owners 
Other 


919,000 


Map to Locate Project Cash Flow 
O.M.B. Required 
Expenditures: Other 


Prior Region Contrib 
To Budget 919,000 919,000 


Effect on Current Budget 


1982 


toca Debt Charges 


tebe Annual Costs 


1987 & After 


TOTAL 919,000 


4 
HAMILTON 7 
WENTWORTH 


Department/Agency : Engineering 


Function: Industrial Development 


Project Description 


Land Acquisition - 1979 


Municipality 


Map to Locate Project 


Pn Vakepe cE AOR OC AUP 


1982 = 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


Net Cost 


Amount to be Financed: 
Regional C.L. 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 


Expenditures: 


Region 
566,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


LeleAr ls 


1986 


566,000 


566,000 


NIL 
566,000 


566,000 


566,000 


Other 
Contrib 


TOTAL 566,000 


Ba DG ET ve 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


FXDNSES EARS IC TAPP STACI Oe a Br DGeE nt 


19788215978 16 


Department/Agency: Engineering Project Number: R10250 Financial Report Page: 


Function: Industrial Development File Number: Appendix Page: 


Project Description 


Capital Cost Estimate Need for Project 


Design 

Land 1,000,000 
Construction 

Other 


Land Acquisition - 1980 


1,000,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 1,000,000 


Amount to be Financed: 

Regional C.-L. 1,000,900 
Property Owners 

Other 


Additional Information 


1,000,000 


TOTAL 


Cash Flow 


Map to Locate Project 


O.M.B. Required 


Expenditures: 


Other 
A Reaion Contrib Total 
Prior —  _ oe 
To Budget 1,000,000 1,000,000 


Effect on Current Budget 


1982 

1983 

1984 Debt Charges 
1985 

1986 Annual Costs 


1987 & After 


TOTAL 1,000,000 1,000,000 


Pee er Nhe s COA TE (CAL BUD GET 


982) = 1986 


Department/Agency: Engineering Project Number: R11250 Financial Report Page: 


Function: Industrial Development File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design : 

Land Acquisition - 1981 Land 342,000 
Construction 
Other 


342,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 342,000 


Amount to be Financed: Additional Information 
Regional C.L. 342,000 

Property Owners 

Other 


342,000 


Map to Locate Project Cash Flow 
O.M.B. Required 


Expenditures: 


Other 
mrtoy ‘Region Contrib Total 


To Budget 342,000 342,000 Effect on Current Budget 


1982 

1983 Debt Charges 
1984 

1985 Annual Costs 
1986 

1987 & After 


TOTAL 342,000 


FO EANWES YE AUR = (COASPAI et Age eeB Ue DaGee 


1958-2) e986 


Department/Agency: Engineering Project Number: R12250 Financial Report Page: 


Industrial Development 


Function: File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
Land 1,140,000 


Land Acquisition - 1982 Construction 
Other 
1,140,000 


Subsidy 
Contributions 


Municipality TOTAL 
Net Cost 1,140,000 


NIL 


Amount to be Financed: Additional Information 
Regional U.S. 400,000 
Property Owners 


Other c,.1L, 740,000 


1,140,000 


Map to Locate Project Cash Flow 
O.M.B. Required 


Expenditures: Other 


prior Region Contrib Total 


To Budget 
Effect on Current Budget 
1982 1,140,000 1,140,000 
1983 
1984 Debt Charges 
1985 
1986 Annual Costs 


1987 & After 


TOTAL 1,140,000 1,140,000 


PeveieeyERR CAPITAL BUDGET 39 


WORE = 1:98:56 


Department/Agency : Engineering Project Number: R13250 Financial Report Page: 


Function: Industrial Development File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land Acquisition - 1984 Land 520,000 
Construction 
Other 


520,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 520,000 


Amount to be Financed: Additional Information 


Regional f.5s, 100,000 
Property Owners 


Other Cis 420,000 


520,090 


Map to Locate Project Cash Flow 


O.M.B. Required 


Expenditures: Other 


prior Region Contrib 
To Budget 


Effect on Current Budget 
1982 


1983 520,000 520,000 
1984 Debt Charges 


1985 
1986 Annual Costs 


1987 & After 


TOTAL 520,000 520,000 


Department/Agency: Engineering 


Function: Industrial Development 


Project Description 


Land Acquisition - 1984 


Municipality 


Map to Locate Project 


FOUViE Ss YSEsA:Ry sCeALP 


PT AIE Ss SEU OD Gre 


19:8 2-= 719676 


Project Number; R14250 


File Number: 


Capital Cost Estimate 
Design 
Land 


Construction 
Other 


Subsidy 
Contributions 


150,000 


150,000 


TOTAL NIL 


Net Cost 


Amount to be Financed: 
Regional C.-L, 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 


Expenditures: 


Prior neg son 
To Budget 


1982 

1983 

1984 150,000 
1985 

1986 

1987 & After 


TOTAL 150,000 


150,009 
150,000 


150,000 


Other 
Contrib Total 


150,000 


150,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


4 
HAMILTON 4 
WENTWORTH 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


MacNab Street Trunk Storm Sewer - 
Cannon Street to Harbour - Engineering 
and Environmental Assessment 


Trunk Tunnel Storm Sewer 


Municipality 


Hamilton 


Map to Locate Project 


NY 
: 


les 
WE 
oN 


SF 


Ele VeeemnoE OR CAPO AL 


P9087 25-7 179° 86 


Project Number: 36207 


File Number: 813-14 


Capital Cost Estimate 
Design 
Land 


Construction 
Other 300,000 


300,000 


Subsidy 
Contributions 


TOTAL NIL 
300,000 


Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 
Other 


250,000 
RES 50,000 


300,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 
Prior . Region 
To Budget 250,000 


1982 50,000 
1983 
1984 
1985 
1986 
1987 & After 


Contrib Total 
250,009 


TOTAL 300,000 


BUDGET 


Financial Report Page: 11 


Appendix Page: 


Need for Project 


The trunk sewer is required to relieve 
an overloaded trunk sewer system. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


EOIN CB SY EAP R. PCC ACRE AG SBsU). GteT “f 


1e958220 = 19) 816 


Department/Agency: Engineering Project Number: H1204, H2303, H2304 Financial Report Page: ll 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
: ; Design 
Limeridge Road, Upper Wentworth Street, Land Provide for new development and prevent 


Upper Wellington Street (0.H.A.P. - Construction 1,542,000 surface flooding. 
996/1978) Other 


1,542,000 


Subsidy M.T.C. 236,000 
Contributions 713,000 


Municipality TOTAL 949,000 
Net Cost 593,000 


Hamilton Amount to be Financed: Additional Information 


Regional 280,000 
Property Owners 313,000 
Other 


593,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 


Prior Region Contrib Total 


To Budget 994,000 994,000 | Effect on Current Budget 


1982 280,000 268,000 548,000 


1983 Debt Charges 
1984 

1985 Annual Costs 
1986 

1987 & After 


TOTAL 280,000 1,262,000 1,542,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


South/West Central Area, Reconstruction 
of Sewers on Duke Street from James 
Street to Caroline Street 


Municipality 


Hamilton 


Map to Locate Project 


Palevecos AEC AUR) C AYP 


DAC 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy 
Contributions 


TOTAL 


Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required Received 


Expenditures: 


Prior meg20n 
To Budget 89,000 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Other 


Contrib 


BUDGET a2 


89,000 


89,000 


Total 
89,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


UE 


FAT Bae Yc BcAsRoe CAReiot Ae BoUED Grea 


Ue Si 8 2e eh 95 8u6 


Department/Agency: Engineering Project Number: 37223 Financial Report Page: sil 


Function: Storm Sewers File Number: 802-15 Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 


Bold Street from James Street to Charles Land The existing sewer is inadequate 
Street Construction 54,000 in size and cannot be maintained 


Other " properly. 
Local Storm Sewer, Private Drains and 54,000 
Road Repairs 


Approximate Size - 15" to 21" Subsidy 
Approximate Length - 780! Contributions 


Municipality TOTAL 
Net Cost 


Hamilton 
Amount to be Financed: Additional Information 
P eee Ones thrormaction 


Regional St. S.R. 
Property Owners 
Other 


54,000 


to Locate Project Cash Flow 


org | O.M.B. Required Received 
Pees Expenditures: 


Other 


Prior Region Contrib Total 


To Budget 54,000 54,000 Effect on Current Budget 


1982 
1983 Debt Charges 
1984 


] ; ee 
= eoensor r 1985 Annual Costs 
aoe Hone Scena 


LaLa [oon [| pee 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Gershome Trunk Storm Sewer - 
Construction 


Branch Trunk Sewer from Existing Channel 
to Greenhill Avenue - 60" Diameter 


Fe lsv-E 


TAESAGR 


1958 2). - 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


GrArP IT Ast 


BUDGET 


1598-6 


35200 A 


807-08 


385,000 


385,000 


Financial Report Page: ll 


Appendix Page: 


Need for Project 


To provide service to Gershome 
neighbourhood. 


Subsidy 
Contributions 


NIL 
385,000 


ne 
320,000 
65,000 


Municipality TOTAL 
Net Cost 


Hamilton 
Amount to be Financed: 


Regional St. S.R. RES 
Property Owners 
Other 


Additional Information 


385,000 


Map to Locate Project Cash Flow 


O.M.B. Required 
Expenditures: 


Received 


Other 
Contrib 


Region 
320,000 


Total 
320,000 


eeipiocee Effect on Current Budget 
1982 65,000 
1983 

1984 

1985 

1986 

1987 & After 


eh 2000 Debt Charges 


Annual Costs 


385,000 


TOTAL 385.,000 


PoUEV GE MY cESAVR SCALP alee Au aes hep Gree 


1982. = 19736 


Department/Agency: Engineering Project Number: 36208A Financial Report Page: 12 


Function: Storm Sewers File Number: pois 7 / Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Mt. Industrial Trunk Sewer - Western ee ky To provide an outlet for residential 


Connection - Construction (Storm) and industrial development on both 
tease raat eh SAUL sides of Rymal Road between the C.N.R. 

Storm Box Sewer, Approximate Size - —_ Line and Upper Sherman Avenue. 

13' x 9', and 42" Diameter Storm Sewer TOTAL 394,000 


Subsidy M.O.E. & M.T.C. 44,000 
Contributions 


Municipality TOTAL 44,000 
Net Cost 350 ,000 
Reaiiton — ae : 
Amount to be Financed: 350,000 Additional Information 
Regional St. S.R. ‘ ge aE oe aS ae a 
Property Owners 

Other 


350, 000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: 


OARTmaLL 


Other 
Region Contrib Total 


Prior ——— Effect on Current Budget 
To Budget 350,000 44,000 394,000 


1982 Debt Charges 

1983 ——— 
1984 Annual Costs 

1985 aaa oo 
1986 

1987 & After ire a ae, 


| TOTAL 350,000 44,000 394,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Wentworth Street - from Main Street 
to T.H. & B. Main Line 


Storm Relief Sewer - 
610 to 760 mm diameter 


Municipality 


Hamilton 


Map to Locate Projec 


t 


We 


— Lh ettoy 
SS 


ESIRVarmeno ECAR? CAPT" TA 


E822 19816 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


tL Bw DG 7 47 


312 ,000 


312 ,000 


Subsidy M.T.Cc. 
Contributions 

TOTAL 
Net Cost 
Amount to be Financed: 
Regional St. S.R. 


Property Owners 
Other 


148,000 


148,000 


164 ,000 


164 ,000 


Cash Flow 
O.M.B. Required Received 


Expenditures: 


Other 


Region 
164,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


Contrib 
148,000 


Total 
312,000 


ee 


TOTAL 164,000 


148,000 


312,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


The Region proposes to reconstruct 
the pavement and existing combined 
sewer is severely overloaded. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


ee 
——_<—<—<—________ 
———$_$_____ 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Upper Wentworth Street and Stone Church 
Road from Approximately 430 Metres North 
of Stone Church Road to Approximately 

240 Metres West of Upper Wentworth Street 


- Region's Portion 


Municipality 


Hamilton 


Map to Locate Project 


FALE 


YCESALR A RGHASP Slot ALK 


159)8)2 4 1°9586 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


1,700,000 


1,700,000 


Subsidy M.T.C. 
Contributions 


30,000 


TOTAL 30,000 


Net Cost 1,670,000 
Amount to be Financed: 
Regional] St. S.R. 
Property Owners 

Other 


1,545,000 
125,000 


1,670,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 
Contrib Total 


155,000 1,263,000 


Region 
1,108,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


437,000 437,000 


SS 


TOTAL 1,545,000 


155,000 1,700,000 


BUS Gr EST 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


12 


————$____ 
———<_—_________. 


Pee ARe CAPT TAL BUDGET 
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Department/Agency: Engineering Project Number: Financial Report Page: 12 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Dunsmure, Crosthwaite, Archibald, Hope pie To reduce basement flooding. 


and Kenilworth Avenue - Barons to Barton Construction 671,000 
Street Other 


Local Storm Sewer, approximately 1220 mm 671,000 

Diameter, Private Drains and Road 

Repairs Subsidy M.T.C. 220,000 
Contributions 


Municipality TOTAL 220,000 
Net Cost 451,000 
——— 


Hamilton Amount to be Financed: 451,000 Additional Information 
Regional St. S.R. 


Property Owners 
Other 


451,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 
7 R i i Tot 
Prior —<g-0n fonteth, iotal Effect on Current Budget 
To Budget 451,cC00 220,000 671,000 


1982 Debt Charges 
1983 

1984 Annual Costs 
1985 

1986 

1987 & After 


TOTAL , 000 220,000 671,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Charlton System - Storm Sewers 
Local Storm Sewers, Private Drains and 


Road Repairs. Approximate Size - 
380 to 1070 mm Diameter 


Municipality 


Hamilton 


to Locate Project 


ee 


mruse ot 


aE 


Creston j 
7, | Poe eee 


Pol Ve EcurY ECA Rie Chaya eae 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


261,000 


TOTAL 261,000 


Subsidy M.T.C, 100,000 


Contributions 
__100,000 
161,000 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional Sst. S.R. 
Property Owners 

Other 


161,000 


161,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 
Contrib 


100,000 


Region 
161,000 


Prior 
To Budget 


1982 

1983 

1984 

1985 

1986 

1987 & After 
TOTAL 


161,000 100,000 


261,000 


BUD GE I 50 


Financial Report Page: 


Appendix Page: 


Need for Project 


Upgrade overloaded sewers and connect 
the new sewers to new trunk. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


iver EAR] CAPITAL BUDGET 51 


Weorer za => 2.9.9) 6 ; 


Department/Agency: Engineering Project Number: Financial Report Page: a2 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
Young Street, James Street to Land 
Catharine Street - Storm Sewer Construction 96,000 


Other 
96,000 


Subsidy Jy au Weal 025 45,000 
Contributions 


Municipality TOTAL 45,000 
Net Cost 45,000 


— ee 
Hamilton Amount to be Financed: Additional Information 
Regional St. S.R. 51,000 
Property Owners 
Other 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 


prion Region Contrib 


Effect on Current Budget 
To Budget 51,000 45,000 

1982 Debt Charges 

1983 

1984 ; Annual Costs 

1985 

1986 

1987 & After 


TOTAL 51,000 45,000 96,000 


FLV EWN. E ASR GAL aA ee BU De Gc EsT 52 


193825) = 9.856 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: 


Storm Sewer 


Project Description 


Jackson Street from John Street to 
Spring Street - Sewer Reconstruction 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 


Appendix Page: 


Need for Project 


280,000 
Other 
280,000 


Subsidy M.T.C. 
Contributions 


Municipality TOTAL 
Net Cost 


120,000 


120,000 


160,000 


Hamilton oe 


Amount to be Financed: 
Regional St. RES 
Property Owners 

Other 


Additional Information 
160,000 


160,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 
Expenditures: 


Other 
Contrib Total 


35,000 35,000 


Prior Region 


To Budget Effect on Current Budget 


ae 160,000 85,000 245,000 Debts Charges 


ee Annual Costs 


1986 
1987 & After 


|} TOTAL 160,000 


120,000 280,000 


vice ceARe CAPT ITAL BUDGET 53 


TeSe3i2> =) 19°86 


Department/Agency: Engineering Project Number: Financial Report Page: 13 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
Holton Avenue from Delaware Avenue to Tanae 


75 Metres Southerly - Storm Sewers Construction 18,000 
Other 


18,000 
Subsidy M.T.C. 12,000 
Contributions ‘ 


Municipality TOTAL 12,000 


Net Cost 6,000 


Hamilton Amount to be Financed: Additional Information 
Regional 6,000 
Property Owners 
Other. 
7000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 
Prior Region Contrib Total 


Effect on Current Budget 
To Budget 6,000 12,000 18,000 


1982 Debt Charges 
1983 
1984 Annual Costs 
1985 
1986 


1987 & After 


TOTAL 6,000 12,000 18,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Murray Street from John Street to 
Mary Street - Storm Sewers 


Municipality 


Hamilton 


Map to Locate Project 


FL WE SYERIR GAP oIpsActe ©BcU,DiGcEr] 


TOESe2 srt noranO 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional RES 
Property Owners 

Other 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 
Contrib 


20,000 


Region 
20,000 


Prior 
To Budget 


1982 25,000 
1983 

1984 

1985 

1986 

1987 & After 


30,000 


— 


45,000 50,000 95,000 


| TOTAL 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Southwest Central Area, Reconstruction 
of Sewers on Bold Street from Bay 
Street to Hess Street 


Municipality 


Hamilton 


Map to Locate Project 


Ealavuee Y ELAR 


19825-1986 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


98,000 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. Sgr: 
Property Owners 

Other 


Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 
Contrib 


39,000 


Region 
59,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 


1987 & After 


——————— 


98,000 


TOTAL 59,000 39,000 


CAeee ta CAE 


98,000 


39,000 


39,000 
59,000 


59,000 


59,000 


Total 
98,000 


BUPD GET 
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Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Pal Vor ey cEAL Ree CA Cea ate Ate Be UnDeGEee) 
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Department/Agency: Engineering Project Number: Financial Report Page: 13 


Function: Storm Sewers File Number: = Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Burton Street from Victoria to Wentworth Hees ie The existing combined sewer is 


= Storm Sewers and Sewer Repairs, Gonderuction 365,000 inadequate in size for storm 
Hamilton. Other drainage of the area. 


Storm Sewers and Combined Sewer Repairs, 365,000 Storm sewers must be installed in 

Approximate Size - 600 to 900 mm Diameter conjunction with the planned road 

Approximate Length - 420 m Subsidy M.T.Cc. 84,000 reconstruction by area municipality 
Contributions in 1980 to reduce basement flooding. 


Municipality TOTAL 84,000 


Net Cost 281,000 


Amount to be Financed: | Additional Information 
Regional St. S.R. 99,000 ee Pa ee eae errs 
Property Owners RES 182,000 

Other 


Hamilton 


TOTAL 281 ,000 


to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 
Price Region Contrib Total 


Effect on Current Budget 
To Budget 99,000 84,,000 183,000 


wostuaar ave 1982 182,000 182,000 Debt Charges 
lrenma corre 1983 
= 1984 Annual Costs 
CANADIAN 1985 
WE STINGHC 1986 
co. t 1987 & After 


a 7 


“000 4n0s 


oann | TOTAL 281,000 84,000 365,000 


VICTORIA 


ST wartmews 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Belview Avenue from Barton Street to 
80 m Southerly - Storm Sewers 


Local Storm Sewer - Approximate Size 


525 mm Diameter, Approximate Length 
80 Metres 


Municipality 


Hamilton 


Map to Locate Project 


ll 


GaleverwmeyoE AR. GA Pst T ALL 


12a 19 8.6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


TOTAL 


Net Cost 
Amount to be Financed: 
Regional Staoeke 


Property Owners 
Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Other 


Contrib Total 


43,000 


Region 
43,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


ee 


TOTAL 43,000 43,000 


Baus eG Eat 57 


Financial Report Page: 13 


Appendix Page: 


Need for Project 


Storm sewers must be installed in 
conjunction with the planned road 
reconstruction by area municipality 
in 1980 to relieve the existing 
overloaded combined sewer system. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Caroline Street from Bold Street to 
52 m Northerly - Sewer Reconstruction 


Local Storm Sewer - 300 mm Diameter, 
Approximate Length - 55 m 


Municipality 


Hamilton 


Map to Locate Project 


Ia eee 
eae | e 
=r 


Aaa 
DAIS 


tet pa Ld OS tea 


TOTAL 


PNG Ee AEP AAR ACC CAUR CLalaAr 


195892 ==) 1.9.8"6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


30,000 


30,000 


Subsidy M.T.C. 
Contributions 


15,000 


15,000 
15,000 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional st. RES 
Property Owners 

Other 


15,000 


15,000 


Cash Flow 


O.M.B. Required 1981 
Expenditures: 


Other 


Contrib 


Region Total 


Prior 
To Budget 


1982 15,000 
1983 

1984 

1985 

1986 

1987 & After 


15,000 30,000 


—_—_.4 


15,000 15,000 30,000 


BUDGET 28 


Financial Report Page: 14 


Appendix Page: 


Need for Project 


The existing combined sewer is 
inadequate for storm drainage of 
the area and cannot be maintained 
properly. 

Sewers must be reconstructed in 


conjunction with the planned roadwork 
in 1980. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Transportation - Storm Sewers 


Project Description 


Greenhill Avenue - Storage - Treatment 
Basin 


Engineering and Land 


90 Million Litre Partially Covered 
Storage Tank and Settling Basin 


Municipality 


Hamilton 


to Locate Project 


RIN SIBia i [amr 


NT 


ae 


STCWARTOALE 

[E@iwoare 

ABEAFOYLE 
Cmamorre 


Pele Vccean.y E- ACR 


19°82 = 1-918 6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. RES 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 


Prior 
To Budget 


1982 220,000 
1983 ’ 

1984 

1985 

1986 

1987 & After 


TOTAL 220,000 


CORP CTO ACL 


Contrib 


50,000 


170,000 
220,000 


NIL 
220,000 


220,000 


220,000 


Received 


220,000 


220,000 


Total 


BADGE 59 


Financial Report Page: 14 


Appendix Page: 


Need for Project 


To reduce pollution in Red Hill Creek 
and Burlington Bay by controlling 
overflow from the combined sewer 
trunk. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Strathcona Avenue from 40 Metres South 
of York Street to Tom Street - Storm 
Sewers 


Local Storm Sewers 


Approximate Size - 450 mm Diameter 
Approximate Length - 84 Metres 


Municipality 


Hamilton 


Map to Locate Projec 


DuUNOUeS 
caste 


OUNDUPH pare 


wMELL 


POTOVA ES OYE AR. oC APebe TAG 


Ve9) 8725 = 8197826 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.c. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. RES 
Property Owners 

Other 


30,000 


Cash Flow 


O.M.B. Required 1981 


Expenditures: 


Other 


Contrib 


Region Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


30,000 20,000 50,000 


a 


TOTAL 30,000 20,000 50,000 


BUDGET 
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Appendix Page: 


Need for Project 


Completion of storm sewer installation 
on Strathcona Avenue from the south end 
of existing stub at York Street to Tom 
Street, for utilizing the new storm 
sewer system on York Street and 
relieving overload in the existing 
combined sewer system. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency : Engineering 


Function: Storm Sewers 


Project Description 


Caroline Street from King Street to 
George Street - Storm Sewers 


Local Storm Sewer 


Approximate Size - 525 mm Diameter 
Approximate Length - 92 Metres 


Municipality 


Hamilton 


Map to Locate Project 


eter 


AN Res 
E0uCATICN 


Pr anl 
oF 


ys 


(eal 
am 
SCE EI 


City mau 
ries 


f 7 


‘ as 


PelaVeeweeyrEeAoR? .COAPLT TAL 


Teo, 82h = 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy M.T.C. 
Contributions 


Net Cost 


Amount to be Financed: 


Regional st. s.R. 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 198 
Expenditures: 


Real 
Prior BEER 


To Budget 17,000 


1982 23,000 
1983 

1984 

1985 

1986 

1987 & After 


TOTAL 40,000 


958.6 


1 


Other 


Contrib 


35,000 


35,000 


75,000 


75,000 


35,000 


35,000 
40,000 


40,000 


40,000 


Total 
17,000 


58,000 


1} WW) 1) GLE 61 
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Appendix Page: 


Need for Project 

The existing combined sewer is 
inadequate in size for storm 
drainage of the area. 

The completion of storm sewer 
installation from the existing 

stub at King Street to George Street 


is required in conjunction with road 
reconstruction. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Birge Street from Wentworth Street to 
Cheever Street - Storm Sewers 


Storm Sewers 
Approximate Size-675 to 750 mm Diameter 
Approximate Length - 160 m 


Municipality 


Hamilton 


to Locate Project 


qs lposewany we x, OF 


2 “je PANS J (assy | CY 


|} Lrewen corm ave. 


CANADIAN 
we STINGHOUSE 
4c) 


cates rs y | 
eee | EY | 
Bee ha st TE 


iis = Sai — = 
F | ii 
al | neces lbs 


| TOTAL 


Pele Ee AYoESASR= vCTAPE I SISAGL 


IAS S205 Ob 86 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


110,000 


110,000 


Subsidy M.T.C. 
Contributions 


40,000 


TOTAL 40,000 


70,000 


Net Cost : 


Amount to be Financed: 
Regional Sta Saks 


Property Owners 
Other 


70,000 


Cash Flow 


O.M.B. Required 1981 


Expenditures: 

Other 
’ Region Contrib 
61,000 


Total 
61,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


9,000 40,000 49,000 


40,000 110,000 


BAD GS Et. 
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Appendix Page: 


Need for Project 


The existing combined sewer is 
inadequate in size for storm 
drainage of the area. 

Storm sewers must be installed 
in conjunction with the planned 


road reconstruction in 1981 to 
reduce basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Emerald Street from Evans Street to 
Wilson Street and from Barton Street 
to Cannon Street - Storm Sewers, 
Hamilton. 


Storm Sewers 


Approximate Size - 300 to 525 mm Diameter 
Approximate Length - 475 m 


Municipality 


Hamilton 


Map to Locate Project 


—— == st wate 


ae 


"vic Te! 


‘ r 
t Pes 70 
Bee Se 


—) suson} SY __y 


PelaVEPVeECReR. © CsAP. 1 TA L 


19 32 29876 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


250,000 


250,000 


Subsidy M.T.c. 
Contributions 


120,000 


TOTAL 120,000 


Net Cost 130,000 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 
Other 


72,000 


RES 58,000 


TOTAL 130,000 


Cash Flow 


O.M.B. Required 1981 


Expenditures: 


Other 
Contrib 


Region 


Prior Total 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


130,000 120,000 250,000 


SK 


TOTAL 130,000 120,000 250,000 


BUDGET B2 
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Appendix Page: 


Need for Project 


The existing combined sewer is 
inadequate in size for storm 
drainage of the area. 

Storm sewers must be installed in 
conjunction with the planned road 


reconstruction in 1981 to reduce 
basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


FO EVE tat, BoA Re Cea PalateAgle oR UepaGee t 


19) 8 2 21597856 


Department/Agency: Engineering Project Number: 31227 Financial Report Page: 


Function: Transportation - Storm Sewers File Number: 819-51 Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
; ; To reduce basement flooding and 
Spadina - Vineland Land 
Conubructton 200,000 facilitate road reconstruction. 
Storm Relief Sewer, together with Private Other 


—\_‘________. 


TOTAL 200,000 


Drains and Road Repairs 


Approximate Size - 375 to 525 mm Diameter Subsidy M.T.C. 80,000 


Contributions 

Municipality TOTAL 80,000 

Hamilton Rep \cost —120,000_ 
Amount to be Financed: Additional Information 
Regional St. S.R. 120,000 SEE eT 
Property Owners 
Other 


—— 


120,000 


Cash Flow 


Map to Locate Project 


1981 


O.M.B. Required 
Expenditures: 


leet 


cea lM I, 
W ti ‘vom J Ane) — 

of}: | ali ay 
di | : 
ake J buns} fay Cane 
[ee 


Other 
: Region Contrib Total 
Prior ——— ——— — 
To Budget 43,000 43,000 Effect on Current Budget 


1982 77,000 80,000 157,000 
1983 

1984 

1985 

1986 

1987 & After 


Debt Charges 


Annual Costs 300 


ee ea 
120,000 80,000 200,000 


ePwosPeEct 
<a 
en 


a 
Beancscact | 


TOTAL 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Locke Street from King Street to 
Napier Street - Storm Sewers, Hamilton 


Local Storm Sewers 
Approximate Size - 300 to 375 mm Diameter 
Approximate Length - 150 m 


Municipality 


Hamilton 


Map to Locate Project 


Joi, 


eee saeaey 
SEAREM gt 
S* Muy st} 


at) moment 
a st | 


Ralevies. «y ESA:R 


159552255 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1981 


Expenditures: 


CAAEPa Te AGL 


BUDGET 


15923-6 


90,000 


90,000 
36,000 


36,000 
54,000 


SS 


54,000 


54,000 


Other 


Region 
22,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


32,000 


Contrib 


36,000 


Total 
22,000 


78,000 


= 


TOTAL 54,000 


36,000 


90,000 


Financial Report Page: 5 


Appendix Page: 


Need for Project 


Completion of storm sewer installation 
on Locke Street from the north end of 
the existing stub at King Street to 
Napier Street, for utilizing the new 
storm sewer system on King Street and 
relieving overload in the existing 
combined sewer system. 


Additional Information 


The work to be done in conjunction with 
the planned road reconstruction in 1981. 


Effect on Current Budget 


Debt Charges 


Annual Costs 


FAVES GY EVAUR aC APP el ean bed ovee) 


Too 2 oo 


Department/Agency: Engineering Project Number: Financial Report Page: 15 


Function: Storm Sewers .« File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 

Desi r a : 

pty th The existing combined sewer has 
Leng failed ly and i 
Construction 600,000 ailed structurally and it may 


collapse. 
Replacement of existing 3'0" x 4'6" Other = SOOT OOOmT. 
Sewer with 1200 mm Diameter Pipe, : 
Apprvsimate length - 650 mm 


Queen Street from Barton to Napier - 
Sewer Reconstruction, Hamilton 


Subsidy M.T.C. 150,000 
Contributions 


Municipality TOTAL 
Net Cost 450,000 


Waniieon ———— 


Amount to be Financed: Additional Information 
Regional St. RES 420,000 


Property Owners 


150,000 


Other T.R. 30,000 
450,000 


Map to Locate Projec Cash Flow 


O.M.B. Required 1981 
Expenditures: 


BARTON 


tee She 


| 


Other 
Price Region Contrib 


To Budget Effect on Current Budget 


CAROLINE 


( 


Hees 450,000 150,000 600,000 Debt Charges 


=a \ 1984 : 
SS SLCONDANY 1985 Annual Costs 
SCHOOL bls 198 6 


ne 


Sse |! 1987 & After 


TOTAL 450,000 150,000 600,000 


Piece recA GAR PAL. BUD GE T of 


eedOeee = 129786 2 


Department/Agency: Engineering Project Number: Financial Report Page: 5 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 

Design 
Locke Street from Peter Street to Land The new storm sewer must be installed . 
Florence Street - Storm Sewer, Hamilton Construction 32,000 as replacement for the existing 

Other substandard drains in conjunction with 


Local Storm Sewer - 300 mm Diameter 32,000 the planned road reconstruction in 
Approximate Length - 80 Metres ee 1981. 


Subsidy M.T.C. 12,000 
Contributions 

12,000 
Net Cost 20,000 


Hamilton Amount to be Financed: Additional Information 
Regional St. S.R. 20,000 
Property Owners 
Other 


Municipality 


20,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1981 


Expenditures: 
Other 
Region Contrib Total 


13,900 13,000 Effect on Current Budget 


| a: =i 7,000 12,000 19 ,000 


s 


cPcAC mens 


Debt Charges 


Annual Costs 


1987 & After 


st 
1 
ee 


Te 


TOTAL 12,000 32,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Charlton Avenue West from Dundurn 
Street to 132 m Westerly - Storm Sewers, 
Hamilton 


Local Storm Sewers 

Approximate Size - 450 mm Diameter 
Approximate Length - 132 m, including 
Road Repairs 


Municipality 


Hamilton 


Map to Locate Project 


PORN Ee aY EAR CoA Pala ase 


1958 2s 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 

Construction 1 
Other 


1 
Subsidy M.T.C. 
Contributions 
TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. RES 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


1982 


Other 
Contrib 


Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


60,000 50,000 


TOTAL 60,000 50,000 


BUDGE F 


10,000 


10,000 


50,000 


50,000 
60,000 


60,000 


60,000 


Total 


100,000 


100,000 


Financial Report Page: j5 


Appendix Page: 


Need for Project 


The existing combined sewer is 
inadequate for storm drainage of 
the area; therefore, storm relief 
sewer must be installed in order 
to reduce basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Hess Street from Barton Street to 
Stuart Street - Storm Sewer, Hamilton 


Local Storm Sewers 
Approximate Size - 375 to 600 mm Diameter 
Approximate Length - 215 m 


Municipality 


Hamilton 


Map to Locate Project 


Fels 


WESArneeCeANP TT AL 


156" 8:2 5-21 9)8.6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


150,000 


TOTAL 150,000 


Subsidy M.T.C. 65,000 


Contributions 


TOTAL 65,000 


Net Cost 85,000 


Amount to be Financed: 
Regional St. S. R. 
Property Owners 

Other 


85,000 
85,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


85,000 150,000 


TOTAL 150,000 


BUD GE I 


Financial Report Page: 


Appendix Page: 


Need for Project 


15 


The existing combined sewer has 
failed structurally and it must 
be replaced in conjunction with 
road reconstruction in 1982. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


18,300 


300 


18,600 


FIVE YEAR CAPITAL BUDGET 


1982 - 1986 


Project Number: Financial Report Page: 16 


he 2s fa a ee ; 
Department/Agency: Engineering 


on: Storm Sewers File Number: Appendix Page: 


Capital Cost Estimate Need for Project 


Design 

Land 

Construction 285,000 
Other 


To reduce basement flooding. 


285,000 


Subsidy M.T.c. 114,000 
Contributions 


TOTAL 114,000 


Net Cost 171,000 
—— 


Amount to be Financed: 

Regional St. S.R. 171,000 
Property Owners 

Other 


Additional Information 


171,000 


Cash Flow 


O.M.B. Required 1981 
Expenditures: 


panne 


mrnce 

Aces 3 
“ 

‘ 


Other 
Region Contrib Total 
Region eed Seas 


Prior 
To Budget 


Win 


Effect on Current Budget 


easam 8 


L 1982 100,000 100,000 
[ 1983 71,000 114,000 185,000 | Debt Charges 
1984 
1985 Annual Costs 
AL 1986 15,800 


1987 & After TOTAL 


LL 


171,000 114,000 285,000 


“ai<al 
S 
gi aye 
Siz 
siz 


TOTAL 


yn 


ieee CAPT DAL BUDGET 


[95820 = 9159 8 6 


Department/Agency: Engineering Project Number: Financial Report Page: 16 


Function: Transportation - Storm Sewers File Number: Appendix Page: 


Project Description 


Garfield Avenue North, Fairholt Road 
North, Hamilton 


Local Storm Sewers, 375 to 530 mm 
Diameter, Private Drains and Road Repairs 


Approximate Length - 120 m 


Municipality 


Hamilton 


Map to Locate Project 


ra@mout 
waosency 


aa i discal 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C 
Contributions 


Net Cost 


Amount to be Financed: 


Regional St. 
Property Owne 
Other 


Cash Flow 


O.M.B. Requir 
Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


ScR. 
rs 


ed 


Region 


45,000 


Received 


Other 


Contrib 


30,000 


45,000 


75,000 


45,000 


30,000 


Need for Project 


To reduce basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


4 
HAMILTON 7 
WENTWORTH 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Province Street from King Street to 
150 Metres Southerly - Storm Sewers, 
Hamilton . 


Local Storm Sewers 
Approximate Size - 450 mm Diameter 
Approximate Length - 150 Metres 


Municipality 


Map to Locate Project 


| 
ame 


Sic 
pe 


Fale V Ese GY SEOAn et 


Lees 78 oe 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


TOTAL 


Subsidy y.7T.c 
Contributions 


TOTAL 


Net Cost 


Bi ede FL ste 


UGS S26 


95,000 


__95,000 
42,000 


42,000 


53,000 


Amount to be Financed: 


Regional RES 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Peltor Region 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


53,000 


TOTAL 53,000 


53,000 


53,000 


1982 


Other 


Contrib Total 


42,000 95,000 


42,000 


BUeD Greet 


Financial Report Page: 16 


Appendix Page: 


Need for Project 


The existing combined sewer is 
inadequate in size for storm 

drainage of the area. Storm sewers 
must be installed in conjunction with 
the planned road reconstruction in 
1982 to reduce basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Hunter Street from Emerald Street to 
Victoria Avenue - Storm Sewers 


Local Storm Sewers 
Approximate Size - 450 to 525 mm Diameter 
Approximate Length - 200 m 


Municipality 


Hamilton 


Map to Locate Project 


Roy EY EAR 


TES Se2ee= 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy MidiCie 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1982 


Expenditures: 


Prior Region 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


70,000 


TOTAL 


CAP NTA 


195856 


120,000 


120,000 


50,000 


50,000 
70,000 


70,000 


70,000 


Other 
Contrib 


50,000 


Bau DUG Es, 73 


Financial Report Page: 16 


Appendix Page: AS 


Need for Project 


Completion of storm sewer installation 
on Hunter Street from Emerald Street to 
the existing stub at Victoria Avenue, 
for utilizing the new storm sewer system 
on Victoria Avenue and relieving the 
overload in the existing combined 

sewer system. 


The work must be done in conjunction 


with the planned road reconstruction in 
1982. 


Additional Informat'>5n 


° 


Effect on Current Budget 


Debt Charges 


Annual Costs 


HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Emerald Street from Wilson Street to 
King Street - Storm Sewers 


Local Storm Sewers 
Approximate Size - 37" to 450 mm Diameter 
Approximate Length - 235 m 


Municipality 


Hamilton 


Map to Locate Project 


Pel VGE=6 -Y ESA RECAP ele Ar 


19°32 =) 109 8.6 


Project Number: 


File Number: 


Capital Cost Estimate 

Design 

Land 

Construction alk 
Other 


1 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional st. S-oR- 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1982 


Expenditures: 


Other 
Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


70,000 55,000 


aS 


TOTAL 70,000 55,000 


Contrib 


BUDGET 


25,000 


25,000 


55,000 


55,000 
70,000 


70,000 


70,000 


Total 


125,000 


125,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Completion of storm sewer installation 
on Emerald Street is required in order 
to utilize the new storm sewer system 
north of Wilson Street, thus relieving 
overload in the existing combined 
sewers. 


The work must be done in conjunction with 
the planned road reconstruction in 1982. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Roxborough Avenue from Graham Avenue 
to Park Row - Storm Sewers, Hamilton 


Local Storm Sewers 
Approximate Size - 450 to 600 mm Diameter 


Approximate Length - 170 m, and Road 
Repairs 


Municipality 


Hamilton 


Map to Locate Project 


levee 


YeEPAR& COAPeNT A L 


IBS e Soca 16 9).8°6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


110,000 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


110,000 


BUDGET 


Financial Report Page: 


Appendix Page: A5 


Need for Project 


The existing combined sewer is 
inadequate for storm drainage of 

the area. Storm sewers must be 
installed to reduce basement flooding. 


50,000 


50,000 
60,000 


SSS 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


Additional Information 


60,000 


60,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


1982 


Other 


Region Contrib 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


60,000 50,000 


TOTAL 60,000 50,000 


Total 
Effect on Current Budget 


110,000 
Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


D'Arcy Court from East 25th Street to 
85 m Easterly - Storm Sewers 


Local Storm Sewers 
Approximate Size - 375 mm Diameter 


Approximate Length - 85 m, including 
Road Repairs 


Municipality 


Hamilton 


Map to Locate Project 


PUVA ee AG Ree Conce letAGL 


eg: 832 = 189) 876 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


65,000 


65,000 


Subsidy M.T.Cc. 
Contributions 


29,000 


29,000 
36,000 


Ss 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional st. s.R. 
Property Owners 

Other 


36,000 


36,000 


Cash Flow 


O.M.B. Required 1986 


Expenditures: 
Other 
Contrib 


Region Total 


Prior 
To Budget 


1982 36,000 
1983 

1984 

1985 

1986 

1987 & After 


29,000 65,000 


es 


TOTAL 36,000 29,000 65,000 


BUDGET 76 


Financial Report Page: 17 


Appendix Page: AS 


Need for Project 


The existing combined sewer is 
inadequate for storm drainage of 
the area. 


Storm sewers must be installed to 
reduce basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


evo Cem a roNtReeCrAPE DT Ask) BUD GE T 77 


193.2) - 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 17 


° 


Function: Transportation - Storm Sewers File Number: Appendix Page: AS 


Project Description Capital Cost Estimate Need for Project 


Design ; 
Sherman/Cannon Area, Hamilton Land To reduce basement flooding. 


Construction 575,000 
Storm Relief Sewer, together with Private Other 


Deal 7 See 
rains and Road Repairs 575,000 


Approximate Size - 300 to 610 mm Diameter 


Approximate Length - 825 m Subsidy M.T.C. 245,000 


Contributions 
Municipality TOTAL 245,000 
Net Cost 330,000 


Hamilton Amount to be Financed: 250,000 Additional Information 
Regional St. S.R. pps 50,000 
Property Owners 
Other T.R. 30,000 | 


330,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1982 
Expenditures: 


FULLER 


Other 

Prior Region Contrib Total 

To Budget Effect on Current Budget 

1982 40,000 40,000 

1983 290,000 245,000 535,000 Debt Charges 53,700 


1984 
1985 Annual Costs 1,400 


1986 
1987 & After 55,100 


=a 
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[a 
lo 
z 
Oa 
z 
in 
™ 
pi 
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TOTAL 330,000 245,000 575,000 
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== 
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Department/Agency: Engineering 


Function: Transportation - Storm Sewers 


Project Description 


Belview Avenue between Dunsmure Road 
and Roxborough Avenue - Storm Relief 
Sewers, Hamilton 


Local Storm Relief Sewers, Drains and 
Road Repairs 


Approximate Size - 380 to 460 mm Diameter 
Approximate Length - 213 Metres 


Municipality 


Hamilton 


Map to Locate Project 


Fors, Bes Yae ARR 


oT ec 


Project Number: 


File Number: 


CA Pel TAL 


BUDGET 


T5978. 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


TOTAL 


Subsidy M.T.C. 
Contributions 


TOTAL 


Net Cost 


Amount to be Financed: 
RES 


Regional St. S.R. 
Property Owners 
Other 


TOTAL 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


40,000 
70,000 


TOTAL 110,000 


200,000 


200,000 


90,000 


90,000 
110,000 


60,000 
50,000 


110,000 


1982 


Other 


Contrib Total 


40,000 
160,000 


200,000 


Financial Report Page: 
AS 


eT, 


Appendix Page: 


Need for Project 


To reduce basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 12,400 


Annual Costs 200 


12,600 


GelOVeewe ee An hee ALP Tob AL BUD GET 03 


TageG 207 1597 8:6 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Transportation - Storm Sewers File Number: Appendix Page: AS 


Project Description Capital Cost Estimate Need for Project 


Design 
Land To reduce basement flooding. 
Construction 375,000 


Local Storm Relief Sewers, together Other 
with Drains and Road Repairs 375,000 


Whitney Avenue/Leland Street Area - 
Storm Relief Sewers, Hamilton 


Approximate Size - 375 to 900 mm Diameter Subsidy M.T.C. 180,000 
Contributions 


Municipality TOTAL 180,000 


Net Cost 195,000 

Amount to be Financed: 145,000 Additional Information 
Regional St. S.R. pag 50.000 

Property Owners 4 

Other 


Hamilton 


195,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1982 
Expenditures: 
Other 


' Region Contrib 
netatnene Effect on Current Budget 


1982 45,000 5,000 31,100 


1983 150,000 175,000 Bat ELS 


1984 900 
1985 Annual Costs 


1986 32,000 
1987 & After 


TOTAL 195,000 180,000 375,000 


Department/Agency: Engineering 


Function: Transportation - Storm Sewers 


Project Description 


Upper James Street, Inverness Avenue to 
Duff Street 


Local Storm Sewer, Private Drains and 
Road Repairs 


Approximate Size - 1070 mm Diameter 
Approximate Length - 138 m 


Municipality 


Hamilton 


Map to Locate Project 


lrecewan 2) peau 


aL. 


ve. 


FoViE 


| 1982 30,000 


YRECACR| (GASP TET ALE 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


200,000 


200,000 


es 


Subsidy M.T.C. 80,000 
Contributions 
80,000 


120,000 


TOTAL 
Net Cost 
Amount to be Financed: 


Regional St. S.R. 
Property Owners 


100,000 


Others eT) R. 20,000 


120,000 


Cash Flow 


O.M.B. Required 1982 


Expenditures: 
Other 
Contrib 


Region Total 


Prior 
To Budget 


1983 90,000 
1984 

1985 

1986 

1987 & After 


80,000 


200,000 


TOTAL 120,000 80,000 


30,000 
170,000 


BUDGET 


Financial Report Page: 17 


Appendix Page: ne 


Need for Project 


To reduce basement flooding on 
Duff Street and Duff Court. 


Additional Information 


Effect on Current Budget 


21,500 


 _ 


Annual Costs 300 


—_—_—_—_——— 


21,800 


——— 


Debt Charges 


Department/Agency: Engineering 


Function: Transportation - Storm Sewers 


Project Description 


Wexford from Main Street to Monterey 
and on Monterey from Wexford 


Local Relief Sewer, together with Drains 
and Road Repairs 


Approximate Size - 610 to 910 mm Diamete 
Approximate Length - 610 Metres 


Municipality 


Hamilton 


“LLL 
SUG GLC 


Palace 


VEETAGR eC GaALP: Tat Act: 


5958 12 = 19.8.6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 600,000 
Other 


_ 600,000 _ 


Subsidy M.T.C 225,000 


Contributions 
TOTAL 225,000 


Net Cost 375,000 


Amount to be Financed: 
Regional st. S.R. 
Property Owners 

Other 


375,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


1982 


Other 


Contrib 


Region Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


200,000 
175,000 


200,000 


225,000 400,000 


375,000 


TOTAL 225,000 600,000 


BUDGET 81 


Financial Report Page: ily 


Appendix Page: Al5 


Need for Project 


To reduce basement flooding 
in Wexford Street area. 


Additional Information 


Effect on Current Budget 


80,500 
Debt Charges ‘ 


1,200 
81,700 


Annual Costs 
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Department/Agency: Engineering Project Number: 32228 Financial Report Page: 18 


Function: Transportation - Storm Sewers File Number: Appendix Page: AS 


Project Description Capital Cost Estimate Need for Project 


; Design 
Gibson Avenue from Cannon Street to 
Barton Street - Reconstruction of Sewers Land To reduce basement flooding. 
Construction 240,000 
Hamilton Otho 


Storm Relief Sewer, together with Road 2207000 


Repairs 


TOTAL 


Subsidy M.T.C. 100,000 
Approximate Size - 380 to 530 mm Diameter Contributions 
Approximate Length - 250 m TOTAL 100,000 
Municipality Net Cost 140,000 
: Amount to be Financed: Additional Information 
Hamilton Regional RES 140,000 eee a Ser 
Property Owners 


Other 


140,000 


to Locate Project 


am Ld esc 


Cash Flow 


[ 


O.M.B. Required 1982 
Expenditures: 
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Region Contrib Total 
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Annual Costs 
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1987 & After 


140,000 100,000 240,000 
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TOTAL 


PeleVetweey EAReOGAP TTA BUDGET e 


1982 - 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Storm Sewers File Number: Appendix Page: A5 


Project Description Capital Cost Estimate Need for Project 


Simcoe Street from John Street to Design 


A Land F 
Catharine Street Storm Sewers, Hamilton Benatedction 80,000 To reduce basement flooding. 


Local Storm Sewers OE her 
Approximate Size - 525 mm Diameter 80,000 
Approximate Length ~ 115 Metres 
Subsidy M.T.Cc. 35,000 
Contributions 


Municipality TOTAL 35,000 


Net Cost 45,000 
Hamilton 


Amount to be Financed: Additional Information 
Regional St. S.R. 45,000 eS ee a ee ae 
Property Owners 

Other 


45,000 
Map to Locate Projec Cash Flow 


O.M.B. Required 1983 
Expenditures: 


scnoo 


Other 
patios Region Contrib Total eine z gatas: 
To Budget ect on Curren udge 


CENTENNIAL 


eee 


; 1982 
ee 1983 45,000 35,000 Debt Charges 
Ff 
i , a ove Annual Costs 
1986 
1987 & After 


TOTAL 45,000 35,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Glencarry Avenue from Central Avenue to 
82 Metres Northerly - Storm Sewers, 
Hamilton 


Fal Vae 


YE ACR CoA, Bole enee 


19°82 =" 919585 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


50,000 


BUDGET 


Financial Report Page: 18 


Appendix Page: AS 


Need for Project 


To reduce basement flooding. 


TOTAL 50,000 


20,000 


Local Storm Sewers 
Approximate Size - 375 mm Diameter 
Approximate Length - 83 Metres Subsidy M.T.c. 


Contributions 


Municipality TOTAL 20,000 


Net Cost 30,000 


Hamilton Amount to be Financed: 


Regional St. S.R. 
Property Owners 
Other 


Additional Information 
30,000 


30,000 
Map to Locate Projec 


Eo 


= 
| 
>| 


“| ey sch} : Prior 


Cash Flow 


O.M.B. Required 1983 
Expenditures: 


Other 


Contrib Total 


Region 


Effect on Current Budget 


To Budget 


1982 

1983 30,000 
1984 

1985 

1986 

1987 & After 


Debt Charges 


20,000 50,000 


Annual Costs 
TOTAL 


TOTAL 30,000 20,000 50,000 


PlVereeyeEAR SC APT TAG BUDGET = 


Tp90er2 = 1978.6 


Department/Agency: Engineering Project Number: Financial Report Page: 1g 


Function: Storm Sewers File Number: Appendix Page: A5 


Project Description Capital Cost Estimate Need for Project 


Emerald Street from Main Street to 250 Design 
Metres Southerly - Storm Sewers, Hamilton Land 

Construction 170,000 
Local Storm Sewers Other 
Approximate Size - 450 to 525 mm Diameter 170,000 
Approximate Length - 250 Metres ——S—=E=S 


Subsidy M.T.C. 80,000 
Contributions 


Municipality TOTAL 80,c00 
Net Cost 90,000 
Hamilton ee 
Amount to be Financed: Additional Information 
Regional St. S.R. 90,000 
Property Owners 
Other 


To reduce basement flooding. 


to Locate Project Cash Flow 


a Si) Es O.M.B. Required 1983 
|_3 re ° ane “ 
Expenditures: 


= le Other 
[ = Pelor Region | Contrib Total 


To Budget Effect on Current Budget 


VICTORIA 


WENTWORTH 


fa 1982 rer 
He 1983 90,000 80,000 170,000] Debt Charges 
ee 1984 


1985 Annual Costs 300 


ance 1986 
esas) Eats ha | exe 1987 & After Ce | eS SEO A 
cumeer See 


=e TOTAL 90,000 80,000 170,000 


ae 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Niagara and Munro Streets - Storm Sewers, 
Hamilton 


Relief Sewers 
Size - 375 to 525 mm Diameter 
Length - 250 Metres 


Local Storm 
Approximate 
Approximate 


Municipality 


Hamilton 


to Locate Project 


im TERN AT 
MARVESTE 


es es EP, 
Peale cl 


(eee 
[ POSEwARY ave 


Fe TV-ES SY EV AtRe ei GhAceal 


Dy 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1983 


Expenditures: 


Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


105,000 


TOTAL 105,000 


TAL 


1597356 


1 


3] 


al 


BUDGET 


85,000 


85,000 
80,000 


80,000 
05,000 


ee 


1 


1 


Other 
Contrib 


80,000 


80,000 


05,000 


05,000 


Total 


185,000 


185,000 


18 


Financial Report Page: 


Appendix Page: AG 


Need for Project 


To reduce basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


FRIAVEMYOESATR SGIAP 1 TAL BUDGET a 


T9582, 1-9 86 


Department/Agency: Engineering Project Number: Financial Report Page: 18 


Function: Storm Sewers File Number: Appendix Page: A6 


Project Description 


Fullerton Avenue from Princess Street 
to 110 m Southerly - Storm Sewers, 


Capital Cost Estimate 


Design 
Land 


Need for Project 


The existing combined sewer is 
inadequate for storm drainage of 


Construction 75,000 


Hamilton Other the area. 


Local Storm Sewers 75,000 
Approximate Size - 450 mm Diameter 
Approximate Length - 110 m 


Storm relief sewer must be installed 
in conjunction with the planned 

road reconstruction in 1983 to 
reduce basement flooding. 


Subsidy M.T.C. 30,000 
Contributions 


Municipality _ TOTAL 30,000 
Net Cost 45,000 


Amount to be Financed: 

Regional St. S.R. 45,000 
Property Owners 

Other 


Hamilton Additional Information 


45,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1983 
Expenditures: 


Other 


Region i 
price g Contrib Total 


To Budget 


Effect on Current Budget 


1982 

1983 45,000 30,000 75,000 
oe Annual Costs 
1985 

1986 

1987 & After 


Debt Charges 


a 


TOTAL 45,000 30,000 75,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Glendale Avenue from Barton Street to 
Primrose Avenue - Storm Sewers 


Local Storm Sewers 
Approximate Size - 450 to 525 mm Diameter 
Approximate Length - 300 Metres 


Municipality 


Hamilton 


Map to Locate Project 


WOR WYNNE 
STAOIUM 


FORVVE YEARS EC AGP al) TSA tas BiUnDiGee a 


E98 2 = 7159786 


Project Number: 


File Number: 


Capital Cost Estimate 

Design 

Land 

Construction 275,000 
Other 


275,000 


Subsidy M.T.C. 130,000 
Contributions 


TOTAL 130,000 
Net Cost 145,000 


Amount to be Financed: 

Regional St. S.R. 145,000 
Property Owners 

Other 


145,000 


Cash Flow 


O.M.B. Required 1984 


Expenditures: 
Other 


Price Region Contrib Total 


To Budget 


1982 

1983 

1984 20,000 20,000 
1985 125,000 130,000 255,000 
1986 


1987 & After 


TOTAL 145,000 130,000 275,000 


Financial Report Page: 19 


Appendix Page: A6 


Need for Project 


The existing combined sewer is 
inadequate in size for storm 
drainage of the area. 


Storm sewers must be installed 
in conjunction with the planned 
road reconstruction to reduce 
basement flooding. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Pe leVibe i ecAGK ee COALP TTA ty BUD GE T 


tL ORSe2 >= .1°9'.8 6 


Department/Agency: Engineering Project Number: Financial Report Page: 19 


Function: Storm Sewers File Number: Appendix Page: A6 


Project Description Capital Cost Estimate Need for Project 


Design eee ; A 
Whitfield Avenue from Birmingham Street Fe Aae The existing combined sewer is 


= a : 
to Gage Avenue Storm Sewers Construction 200,000 At ees es teperciee storm 
Other ‘ 
Local Storm Sewers 


Approximate Size - 450 to 600 mm Diameter __ 200,000 _ Storm sewers must be installed in 


Approximate Length - 200 Metres conjunction with the planned road 
. Subsidy M.T.C. . 90,000 reconstruction to reduce basement 


Contributions flooding. 
90,000 
Net Cost 110,000 


Municipality 
Hamilton Amount to be Financed: Additional Information 


Regional st. S.R. 110,000 
Property Owners 


Other 
110,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1984 


rare Ul Expenditures: 
=e 


(Pane sea! Other 
HAMILTON 6 Prior Region Contrib Total 
co. 


Rittee 
©) To Budget 
1982 Debt Charges 
1983 
1984 20,000 20,000 Annual Costs 
1985 90,000 90,000 180,000 
1986 
1987 & After 


} a St wace 


Effect on Current Budget 


TOTAL 110,000 200,000 


HAMILTON # 
WENTWORTH 


Department/Agency: Engineering 


Function: Transportation - Storm Sewers 


Project Description 


Greenhill Avenue Storage Treatment Basin 
- Construction, Hamilton 


60 Million Litre partially covered 
Storage Tank and Settling Basin for 


Storage and Partial Treatment of Overflow 
from Greenhill Avenue Trunk Sewer 


Municipality 


Hamilton 


Map to Locate Project 


STEWARTOALE 

ERINOALE 

ABERFOYLE 
CHARLOTTE 


He 


> CREW 
eon 


we 


FIVE 


YEAR 


TSS e2 = 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy M.O.E. 
Contributions 


TOTAL 
Net Cost 
Amount to be Financed: 
Regional St. S.R. RES 


Property Owners 
Other 


TOTAL 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 


Prior 
To Budget 


1982 
1983 


1984 
1985 1,300,000 


1986 300,000 
1987 & After 1,000,000 


TOTAL 2,600,000 


CARP IAT AGE 


1985 


19:8 6 


30215 A 


3,000,000 


3,000,000 
400,000 
400,000 

2,600,000 


SSS 


1,800,000 
800,000 


2,600,000 


‘Other 
Contrib 


Total 


1,300,000 } 


300,000 


400,000 1,400,000 


400,000 3,000,000 


BUDGET 


Financial Report Page: 19 


Appendix Page: 


Need for Project 


To reduce pollution in Red Hill Creek 
and Burlington Bay by controlling 
overflow from a combined sewer 
system. 


Additional Information 


Effect on Current Budget 


171,700 


10,000 
181,700 


—_.__. 


Debt Charges 


Annual Costs 


PMI WEAR CAPT LAL BUDGET 2 


159812, -— 11:9°8-6 


Department/Agency: Engineering Project Number: Financial Report Page: 19 


Function: Storm Sewers File Number: Appendix Page: A6 


Project Description Capital Cost Estimate Need for Project 

Design 

Land The existing combined sewer is 
Construction 450,000 inadequate in size for storm 
Other drainage of the area. 


Beach Road from Gage Avenue to 
Northcote Street - Storm Sewers and 
Sewer Repairs 


Local Storm Sewers 450,000 


Approximate Size - 750 to 1050 mm in conjunction with the planned 
Diameter Subsidy M.T.C. 150,000 road reconstruction to reduce 
Approximate Length - 350 Metres Contributions basement flooding. 


Storm sewers must be installed 


Municipality TOTAL 150,000 
Net Cost 300,000 


Hami lton ————— 
Amount to be Financed: Additional Information 
Regional St. S.R. 300,000 
Property Owners 
Other 


300,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1985 
Expenditures: 


HAMILTON BRIDGE 


Other 
Prior Region Contrib Total 
To Budget Effect on Current Budget 


1982 

1983 Debt Charges 64,400 
1984 nee 
1985 60,000 60,000] Annual Costs 


1986 240,000 150,000 390,000 
1987 & After TOTAL 65,200 


PAIGMILLER TOTAL 300,000 150,000 450,000 


: 
heres 


HAMILTON 7 
WENTWORTH 


Department/Agency: Engineering 


Function: Transportation ~ Storm Sewers 


Project Description 


Warren Avenue from McElroy Avenue to 
Mohawk Road and on Mohawk Road to 
approximately 128 m Easterly 


Local Storm Relief Sewer, Private Drains 
and Road Repairs 


Approximate Size - 610 to 1070 m Diametey 
Municipality 


Hamilton 


Map to Locate Project 
ALLL SAL 


Stith 


| 
= 
LUSCOMB, Sa) 


Fleyck 


YEAR CAP ht AL 


1982219 376 


Project Number: 35216 


File Number: 823-18 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


600,000 


600,000 


Subsidy M.T.C. 
Contributions 


260,000 


260,000 
340,000 


TOTAL 
Net Cost 
Amount to be Financed: 
Regional Steoeus 


Property Owners 
Other T.R. 


310,000 


30,000 
340,000 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 


Other 


Contrib Total 


Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


80,000 80,000 
260,000 260,000 520,000 


— 


TOTAL 340,000 260,000 600,000 


Baus) GE 


Financial Report Page: 


Appendix Page: A6 


Need for Project 


To reduce basement flooding in 
houses on the south side of Mohawk 


Road and Warren Avenue. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Pelveceeny EAR CAPITAL BUDGET 93 


198-2) <9 19.86 


Department/Agency: Engineering Project Number: 35217 Financial Report Page: 19 


Function: Transportation - Storm Sewers File Number: 801-08 Appendix Page: A6 


Project Description Capital Cost Estimate Need for Project 
Design 

Land 

Construction 800,000 
Other 


Adair, Roxborough, Glasco and Melvin, 


Parkdale to Barton Street To reduce basement flooding. 


Storm Relief Sewer, Private Drains 


and Road Repairs 800,000 


Approximate Size - 610 to 1070 m Diameter Subsidy M.T.C. 320,000 
Contributions 


Municipality TOTAL 320,000 


Net Cost 480,000 
Hamilton 


Amount to be Financed: Additional Information 


Regional st. s.r. 480,000 
Property Owners 
Other 


480,000 


to Locate Projec Cash Flow 


O.M.B. Required 1985 
E ditures: 
xpen ne Other 


Prior Region Contrib 


To Budget Effect on Current Budget 


1982 103,000 
1983 Debt Charges 


an ae 1984 
1985 80,000 , Annual Costs 1,500 
4 1986 400,000 320,000 fi 
| Ih le 1987 & After 104,500 
] AYR ay. 
| ’ 


[esses ABE Il ein TOTAL 480,000 320,000 
wl feAvan) 


PIVE YEAR GA PAT AoE SBA Geet 


De9tSe2. 9291192876 


Department/Agency: Engineering Project Number: 35226 Financial Report Page: 20 


Function: Transportation - Storm Sewers File Number: Appendix Page: AG 


Project Description Capital Cost Estimate Need for Project 


Park Row South from Main Street to Design k 
Monterey Avenue - Storm Relief Sewers Land To reduce basement flooding. 
Construction 600,000 


Local Storm Relief Sewer, together with Other 


Drains and Road Repairs 600,000 
aes A eee 


Approximate Size - 760 to 910 mm Diameter Subsidy M.T.C 250,000 
Approximate Length - 550 Metres Contributions 


Municipality TOTAL 350,000 


Net Cost 00 
Namiiton CaeeeoOC 


Amount to be Financed: Additional Information 
Regional St. S.R. 350,000 

Property Owners 

Other 


350,000 


Map to Locate Project Cash Flow 


GL ; FF} : O.M.B. Required 1985 
dl i] (if : Expenditures: 
NJ E Other 


Prior Region Contrib Total 


To Budget | Effect on Current Budget 


aes Debt Charges 


ieee Annual Costs 


1986 250,000 
1987 & After 


TOTAL 350,000 250,000 


etree een Koc Pl TAL BUDGET ti 


HAMILTON Z 
WENTWORTH ose 22 =o 1-968 6 


Department/Agency : Engineering Project Number: 35242 Financial Report Page: 20 


Function: Storm Sewers File Number: 819-18 Appendix Page: A6 


Project Description Capital Cost Estimate Need for Project 

Forest Avenue and Catharine Street - Design : 

Storm Sewers Land To eliminate overloaded sewers and 
Construction 550,000 to utilize the new storm trunk sewer. 

Forest Avenue from James Street to Other 

Walnut Street and Catharine Street from 550,000 

Forest Avenue to Young Street 


Subsidy M.T.C. 250,000 


Local Storm Sewers Contributions 


Approximate Size - 375 to 1050 mm 


Diameter TOTAL 200,000 
Approximate Length - 595 Metres Net Cost 300,000 


SSS 


Hea ; Amount to be Financed: Additional Information 
BUBACA ALLEY: Regional St. S.R. 300,000 See a al Vk eer 


Property Owners 


Hamilton Other 


300,000 


Map to Locate Project Cash Flow 


O.M.B. Required . 1985 
Expenditures: 


Other 
Region Contrib 


Prior Effect on Current Budget 
To Budget 


1982 Debt Charges 
1983 


E 
|| ac 1984 Annual Costs 
ay 3 pera 1985 300,000 

1986 250,000 


ae a 1987 & After 
ct ars % 


TOTAL 300,000 250,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Balsam Avenue from Beechwood Avenue to 
158 Metres Southerly - Storm Sewers 


Local Storm Sewers 


Approximate Size - 450 mm Diameter 
Approximate Length - 158 Metres 


Municipality 


Hamilton 


Map to Locate Project 


VOR WYNNE 
STAOIUN 


FALE -YESAR 


1595892 — 15 958,6 


Project Number: 35243 


File Number: 302-27 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 
Other 


Prior Reborn 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


20,000 


50,000 50,000 


TOTAL 70,000 50,000 


CEREAL AN: 


Contrib 


120,000 


120,000 


50,000 


50,000 
70,000 


70,000 


70,000 


20,000 
100,000 


120,000 


Total / 


Annual Costs 


BUDGET 


Financial Report Page: 20 


Appendix Page: AG 


Need for Project 


The existing combined sewer is 
inadequate in size for storm 
drainage of the adjoining Brian 
Timis Stadium. The City of Hamilton 
has requested for provision of 

storm sewers on Balsam Avenue for 
this reason. 


Additional Information 


Effect on Current Budget 


15,000 


——— 


300 
15,300 


TT 


Debt Charges 


~ 4 
HAMILTON 7 
WENTWORTH 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Hoover Crescent/Welbourn Drive Storm 
Sewers, Hamilton 


Storm Relief Sewer, together with Road 
Repairs 


Approximate Size - 600 mm Diameter 
Approximate Length - 310 m 


Municipality 


Hamilton 


Map to Locate Project 


eS 
__J Leenneee 


4 
7 Keele 


weeren 


=) = 


Rei V iE 


Nees Re OA Pelt Ark 


WsG"3*2> =. 1.9°8'6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


285,000 


285,000 


Subsidy M.T.C. 
Contributions 


115,000 


TOTAL 115,000 
170,000 


SSS 


Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


170,000 


170,000 


Cash Flow 


O.M.B. Required 1985 


Expenditures: Other 


Contrib Total 


85,000 
85,000 


85,000 
115,000 200,000 


170,000 115,000 285,000 


BoD GET 97 


Financial Report Page: 20 


Appendix Page: A6 


Need for Project 


To reduce basement flooding. 


The existing combined sewer has 
inadequate capacity. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


James Street from Robinson Street to 
James Mountain Road - Storm Sewers, 
Hamilton. 


Municipality 


Hamilton 


Map to Locate Project 


Pal Vie PY, EcAGR 


LES cera 


Project Number: 


File Number: 


COAL PA Aa 


1986 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


TOTAL 


Net Cost 


600,000 


600,000 
200,000 


200,000 
400,000 


oa 


Amount to be Financed: 


Regional 
Property Owners 
Other T.R. 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


200,000 
200,000 


TOTAL 400,000 


160,000 


240,000 
400,000 


1985 


Other 


Contrib Total 


200,000 
400,000 


200,000 


200,000 600,000 


BUDGET oe 


Financial Report Page: 20 


Appendix Page: AT 


Need for Project 


The planned widening of roadway will 
increase the flow in the existing 
overloaded combined sewers; therefore, 
storm sewers are required to alleviate 
this condition. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


- 4 
HAMILTON 7# 
WENTWORTH 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Catharine Street from Augusta Street 
to Young Street - Storm Sewers 


Local Storm Sewers 
Approximate Size - 675 mm Diameter 
Approximate Length - 95 m 


Municipality 


Hamilton 


Map to Locate Project 


aly Eee YE 


ADieeC Ace lel Ay Le: (BUDGE T 


to 8e2 e198 6 


Project Number: 35220 Financial Report Page: 20 


File Number: Appendix Page: AT 


Capital Cost Estimate Need for Project 


Design 
Land 


Completion of storm sewer installation 


ecuatruetion 90,000 on Catharine Street for utilizing the 
new storm sewer on Young Street and 

—_ relieving overload in the existing 

90,000 combined sewers. 


Other 


Subsidy M.T.C. 40,000 The work must be done in conjunction 
Contributions with the planned road reconstruction. 


Net Cost 
Amount to 


TOTAL __40,000 
50,000 


be Financed: Additional Information 


Regional St. S.R. 50,000 
Property Owners 


Other 


Cash Flow 


50,000 


O.M.B. Required 1985 


Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Other 
Region Contrib Total 


Effect on Current Budget 


Debt Charges USA 


100 
30,000 Annual Costs 


20,000 10,800 


50,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Augusta Street from John Street to 
Walnut Street - Storm Sewers 


Local Storm Sewers 
Approximate Size - 375 to 600 mm Diameter 
Approximate Length - 265 m 


Municipality 


Hamilton 


Map to Locate Project 


EALFVI ES SYCESA-R eGo AcP ola ACE 


T9582 = 14978.6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


220,000 


220,000 


Subsidy M.T.c. 
Contributions 


100,000 


TOTAL 100,000 
Net Cost 120,000 


—————_—_ 
Amount to be Financed: 
Regional St. S.R. 
Property Owners 
Other 


120,000 


120,000 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 


Region 


Other 


Contrib Total 


Prior 
To Budget 


1982 

1983 

1984 

1985 70,000 70,000 
1986 50,000 100,000 150,000 
1987 & After ; 


TOTAL 120,000 100,000 220,000 


BUDGET 


100 


Financial Report Page: 21 


Appendix Page: A7 


Need for Project 


Completion of storm sewer installation 
on Augusta Street for utilizing the 
new storm trunk sewer on Young Street 
and relieving overload in the existing 
combined sewers. 


The work must be done in conjunction 
with the planned road reconstruction. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 
26,200 


———______ 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Chedoke Creek 
Pollution Control 
Engineering, Hamilton 


Pollution control works in Chedoke 
Creek basin and outlet in accordance 
with the findings of the study by 
McMaster University currently in 
progress. 


Municipality 


Hamilton 


Map to Locate Project 


PRINCESS 
POINT 


| 
\ 
| 
\ 
\ 
\ 
| 


paeVecee te cAr Ro CoALP Pet A. L 


eer os2e 21 s9.8 


Project Number: 35218 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other - Engineering 


TOTAL 


Subsidy 
Contributions 


Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


200,000 


Cash Flow 


O.M.B. Required 1985 


Expenditures: Other 


Prior 
To Budget 


1982 

1983 

1984 

1985 100,000 
1986 100,000 
1987 & After 


TOTAL 200,000 


6 


200,000 


200,000 


NIL 


NIL 
200,000 


200,000 


Region Contrib Total 


100,000 
100,000 


200,000 


BUDGET | 101 


Financial Report Page: OT 


Appendix Page: A6 


Need for Project 


To reduce pollution in Cootes 
Paradise from the inflowing 
waters of Chedoke Creek. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


EVE YEAR) CAPal TeAtLe ab -U Dee ET =a 


Les 75 A ab (hs 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Storm Sewers File Number: Appendix Page: AT 


Project Description Capital Cost Estimate Need for Project 


Desi : : ba es 
Shaw Street/Cheever Street - Storm pase To relieve overload in the existing 


Sewers Gonetruction 200,000 combined sewer system by utilizing 

Other the new storm sewer on Burton Street 
Local Storm Sewers 300,000. and servicing the Shaw Street/Cheever 
Approximate Size - 375 to 600 mm Diameter mu Street area with storm sewers. 
Approximate Length - 335 m 

Subsidy M.T.c. 80,000 

Contributions 


Municipality TOTAL 80,000 
Net Cost 120,000 


SSS 


Amount to be Financed: Additional Information 
Regional ST. S.R. 120,000 

Property Owners 

Other 


Hamilton 


120,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1986 
Expenditures: 


Other 


Prioz Region Contrib Total 


be ccerhi Effect on Current Budget 
1982 
1983 
1984 
1985 ae 
1986 120,000 80,000 200,000 Annual Costs 

1987 & After Sa 


ee ____ 


TOTAL 120,000 80,000 200,000 


Debt Charges 25,800 


PCED AESAR CAPT TAL BUDGET 103 


WENTWORTH Prose 2) = 6 1 9/86 


Department/Agency: Engineering Project Number: 36223 Financial Report Page: 21 


Function: Storm Sewers File Number: Appendix Page: Ay 


Project Description Capital Cost Estimate Need for Project 


; Desi ; 
Franklin Road from East 27th Street to erat The existing combined sewer is 
Upper Sherman Avenue - Storm Sewers Construction ; 200,000 inadequate for storm drainage of 

Other the area. 


Local Storm Sewers 
Approximate Size - 1050 mm Diameter 
Approximate Length - 190 m, including 


SS 


TOTAL 200,000 


Storm sewers must be installed to 
reduce basement flooding. 


Road Repairs Subsidy M.T.C. 80,000 
Contributions 

Municipality TOTAL 80,000 
Net Cost ; 120,000 

Hamilton —————— 
Amount to be Financed: Additional Information 
Regional St. S.R. 120,000 i eS at a 
Property Owners 
Other 


SS 


120,000 


Map to Locate Project 


Cash Flow 


O.M.B. Required 1986 


Expenditures: 
Other 
A Region Contrib Total 
Prior _——— ——— ——— 
To Budget 


Effect on Current Budget 


1982 


1983 Debt Charges 
1984 

7985 Annual Costs 
1986 120,000 80,000 200,000 


1987 & After 


TOTAL 120,000 80,000 200,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Catharine Street from King Street to 
Cannon Street - Sewer Reconstruction 


Replacement of Existing 3'0" x 4'0" 
Sewer with 900 to 1050 mm Diameter Pipe, 
Approximate Length - 500 m 


Municipality 


Hamilton 


Map to Locate Project 


PALIVVE, eYsESAsRo SC oACEs latent: 


1958525 2 3150-856 


Project Number: 36226 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional st. s.R, 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1986 
Expenditures: 


450,000 
450,000 
110,000 


110,000 


340,000 
———— 


340,000 


—_— —_____ 


340,000 


Other 


Prior 
To Budget 


1982 
1983 
1984 
1985 


Region Contrib Total 


1986 340,000 110,000 450,000 


eee 
TOTAL 340,000 110,000 450,000 


1987 & After 


104 


BeUeD Gye T 


Financial Report Page: 


Appendix Page: A7 


Need for Project 


The existing combined sewer has 
failed structurally and it must 
be replaced in conjunction with 
road reconstruction. 


Additional Information 
———— nat inrormation 


Effect on Current Budget 


Debt Charges 


Annual Costs 


—— | 


el 


4 
HAMILTON 7 
WENTWORTH 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Bay Street from Bold Street to Duke 
Street - Storm Sewers 


Local Storm Sewers 
Approximate Size - 375 to 450 mm Diameter 
Approximate Length - 105 m 


Municipality 


Hamilton 


Map to Locate Project 


Ealevebrey BoA Rs <C 


Pais? 2 


Project Number: 


File Number: 


AP Ask 


ae 19) 356 


36227 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


TOTAL 


Net Cost 


Amount to be Finan 
Regional st. s.r. 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 


Expenditures: 
Prior Region 
To Budget 


1982 

1983 

1984 

1985 

1986 45,000 
1987 & After 


80,000 


80,090 


35,000 


35,000 
45,000 


ced: 
45,000 


45,000 


1986 


Other 


Contrib Total 


35,000 80,000 


TOTAL 45,000 


35,000 80,000 


BUD GE 7 108 


Financial Report Page: 


Appendix Page: A7 


Need for Project 


Completion of storm sewer installation 
on Bay Street for utilizing the new 
storm sewer on Duke Street and 
relieving overload in the existing 
combined sewers. 


The work must be done in conjunction 
with the planned road reconstruction. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Transportation - Storm Sewers 


Project Description 


McNab Street Storm Sewer, Cannon Street 
to Harbour - Construction, Trunk Storm 
Sewer 


Municipality 


Hamilton 


Map to Locate Project 


Ful Vila ey, EeAuh ye Coco eagk 


IS iS 279) 19s 6 


Project Number: 36207 A 


File Number: 813-14 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


4,200,000 


4,200,000 


Subsidy M.T.C. 


1,000,000 
Contributions : 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional St. S.R. 
Property Owners 

Other 


3,200,000 


3,200,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


1985 


Other 


prior Region Contrib 


To Budget 


1982 
1983 
1984 
1985 
1986 


BUD GET 


1,000,000 
3,200,000 


Financial Report Page: 


Appendix Page: A7 


Need for Project 


To relieve an existing trunk storm 


sewer servicing the C.B. 


Hamilton. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


De Of 


42,900 


—_—s—_ 


1,500 


200,000 200,000 


1,000,000 4,000,000 44,400 


1987 & After 3 


TOTAL 3,200,000 1,000,000 4,200,000 


Us ue i__8 


Department/Agency: engineering 


Function: Storm Sewers 


Project Description 


Kenilworth Avenue/McAnulty Boulevard 
area - Storm Water Pumping Station 


Storm Water Pumping Station 


Municipality 


Hamilton 


Map to Locate Project 


Paleve eee AR 


CAPITAL 


IOS 2 =. 19°86 


Project Number: 36225 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy 
Contributions 

TOTAL 
Net Cost 
Amount to be Financed: 
Regional st. s.R. 


Property Owners 
Other 


Cash Flow 


O.M.B. Required 1986 
Expenditures: 


Other 
Region Contrib 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 50,000 
1987 & After 150,000 


30,000 
170,000 


200,000 
NIL 


NIL 
200,000 


SSS 


200,000 


200,000 


Total 


50,000 


150,000 


TOTAL 200,000 


200,000 


BUDGET Bee 


Financial Report Page: 


Appendix Page: A7 


Need for Project 

To alleviate the flooding under the 
C.N.R. bridge and to reduce 
basement flooding in the area by 


limiting the storm water input to 
the combined sewer system. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


EIN VeEe ey ECAUR® PCtA Poli Ar epee baUe DG» es |; 108 


15978525 = 1090856 


Department/Agency: Engineering Project Number: 81000 + 81000A Financial Report Page: 23 & 26 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
. Design ; * ; P 
Rated Storm Sewers and Minor Lana This item provides for the financing 
Improvements - 1981 Construction 2,100,000 of Local Improvement projects and 
Other minor works normally arising from 


Financing of Various Projects 2,100,000 road construction. 


Subsidy M.T.C. 400,000 
Contributions 


Municipality TOTAL 400,000 
Net Cost 1,700,000 


Amount to be Financed: Additional Information 
Regional St. S.R. 900,000 
Property Owners 500,000 


Other T.R. 300,000 


1,700,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1981 
Expenditures: 


Other 
Region Contrib Total 


450,000 900,000 450,000 Effect on Current Budget 


750,000 900,000 1,650,000 
Debt Charges 


Annual Costs 


1,200,000 900,000 2,100,000 


i____t Us iss i__—_4# 


FEIVeEPEY EVAR) CAPS] TAL BUDGET mse 


198.22 1°9°876 


Department/Agency : Engineering Project Number: 82000 + 82000A Financial Report Page: 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Rated Storm Sewers and Minor Saas 
Improvements - 1982 an 

2 Construction 2,200,000 See Item #81000 
Financing of Various Projects Other 


2,200,000 


Subsidy M.T.C. 
Contributions 


Municipality TOTAL 400,000 
Net Cost 1,800,000 


eee 
Amount to be Financed: Additional Information 
Regional st. S.R. 800,000 
Property Owners 700,000 
Other T.R. 


400,000 


300,000 


1,800,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1982 
Expenditures: 


Other 


Prior Region Contrib Total 


To Budget Effect on Current Budget 


1982 750,000 350,000 1,000,000 

1983 450,000 750,000 1,200,000 Debt Charges 
1984 

1985 Annual Costs 
1986 

1987 & After 


 —— — 


TOTAL 1,100,000 1,100,000 2,200,000 


Department/Agency: Engineering 


Function: Storm Sewers 


Project Description 


Rated Storm Sewers and Minor 
Improvements - 1983 


Financing of Various Projects 


Municipality 


Map to Locate Project 


P TeV cee yy. ETAUR? cea el ei@A Le eBcllaD Gre. 


19°38: 2:9 =) 12973)6 


Project Number: 83000 + 83000A 


File Number: 


Capital Cost Estimate 

Design 

Land 

Construction 2,300,000 
Other 


2,300,000 


Subsidy M.T.C. 400,000 
Contributions 


TOTAL 400,000 
Net Cost 1,900,000 
ed ieliall Radiat 


Amount to be Financed: 

Regional St. S.R. 1,000,000 
Property Owners 700,000 
Others TR. 200,000 


1,900,000 


Cash Flow 


O.M.B. Required 1983 


Expenditures: 
Other 


Brion Region Contrib Total 


To Budget 


1982 

1983 700,000 300,000 1,000,000 
1984 500,000 800,000 1,300,000 
1985 

1986 

1987 & After 


TOTAL 1,200,000 1,100,000 2,300,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


See Item #81000 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


23 & 26 


——____. 
——— 


— iat 


Bev Cee AR CAPITAL BUDGET 111 


~~ 4 
WENTWORTH 1982 - 1986 


Department/Agency: Engineering Project Number: 84000 + 84000A Financial Report Page: 


23627) 
Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land 

Construction 2,400,000 See Item #81000 
Other 


Rated Storm Sewers and Minor 
Improvements - 1984 


Financing of Various Projects 
2,400,000 


Subsidy M.T.C. 500,000 
Contributions 


Municipality TOTAL 500,000 


Net Cost 1,900,000 


Amount to be Financed: Additional Information 
Regional St. S.R. 1,000,000 = ae a ae ae 
Property Owners 700,000 
Other T.R. 200,000 


1,900,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1984 


Expenditures: 
Other 


Prior Region Contrib Total 


To Budget Effect on Current Budget 


1982 

1983 Debt Charges 
1984 500,000 600,000 1,100,000 

1985 700,000 600,000 1,300,000 Annual Costs 
1986 

1987 & After 


TOTAL 1,200,000 1,200,000 2,400,000 


Fel VE VO YESATRe eCoAL PSI Aster BUD Great 


~~ 4 
NORA Mig) ae 


Department/Agency: Engineering Project Number: 85000 + 85000A Financial Report Page: AB 2e/ 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 
Rated Storm Sewers and Minor Land See Item #81000 
Improvements - 1985 Construction 2,500,000 
Other 
Financing of Various Projects 2,500,000 


Subsidy M.T.C. 500,000 
Contributions 


Municipality TOTAL 500,000 


Net Cost 2,000,000 
Amount to be Financed: Additional Information 
Regional St. S.R. 1,100,000 
Property Owners 700,000 
Other 2. R. 200,000 


TOTAL 2,000,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1985 
Expenditures: 


Other 


Prior Region Contrib 


To Budget Effect on Current Budget 


1982 

1983 Debt Charges 
1984 

1985 550,000 650,000 1,209,000 Annual Costs 
1986 750,000 550,000 1,300,000 

1987 & After 


TOTAL 1,300,000 1,200,000 2,500,000 


Pa Veree we AR. CAP TTAL BUDGET 113 


DedeS. Cee el 9.8: G 


Department/Agency: Engineering Project Number: 86000 + 86000A Financial Report Page: PY toy 27 


Function: Storm Sewers File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Rated Storm Sewers and Minor Land 

Improvements - 1986 Construction 2,600,000 See Item #82000 
Other 


Financing of Various Projects 2,600,000 


Subsidy M.T.C. 600,000 
Contributions 
Municipality TOTAL 600,000 
Net Cost 2,000,000 
ee eel ail 
Amount to be Financed: Additional Information 
Regional St. S.R. 1,100,000 


Property Owners 700,000 
Other T.R. 200,000 


2,000,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1986 
Expenditures: 


Other 


Prise Region Contrib Total 


To Budget Effect on Current Budget 


1982 

1983 Debt Charges 
1984 

1985 Annual Costs 
1986 1,000,000 300,000 1,300,000 

1987 & After 300,000 1,000,000 1,300,000 


TOTAL 1,300,000 1,300,000 2,600,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Secondary Sewage Treatment Plant - 
Hamilton 


Engineering and Construction 


Municipality 


Hamilton 


Map to Locate Projec 


VW) ob 
Q 


at 
PUMPING STN, 


Fle Veber TgecAIRe CLA Poh TA kb 


£E9G852 =" 159.8'6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 
Construction 


22,650,000 
Other 


430,000 


TOTAL 23,080,000 


Subsidy cmHcC 11,359,000 


Contributions owrRc 7,936,000 
TOTAL 19,295,000 
Net Cost 3,785,000 


= 
Amount to be Financed: 
Regional S. Surcharge 
Property Owners 
Other 


3,785,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 

- Other 
Region Contrib Total 
430,000 15,448,000 15,878,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 


1987 & After 
ee ee 


3,355,000 3,847,000 7,202,000 


TOTAL 3,785,000 19,295,000 23,080,000 


BUD GET 


3,785,000 - 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 
sae LENE OLMaCLON 


Effect on Current Budget 


Debt Charges 


Annual Costs 


114 


28 


——_________. 
—————— 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Expansion of Sewage Treatment Plant - 
Design 
King Street - Dundas (OHAP-200) - 1977 


To expand Existing Sewage Treatment 
Plant from 1.5 M.I.G.D. to 4.0 M.1I.G.D. 


Municipality 


Dundas 


ap to Locate Project 


EalSVEe 


YBtAsR GAP lei ae 


193852 = NSS 8G 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 
Construction 


Other 200,000 


200,000 


Subsidy 
Contributions 


TOTAL «NIL 


Net Cost 200,000 


Amount to be Financed: 
Regional S. Surcharge 
Property Owners 

Other 


200,000 


200,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


Received 


Other 
Prior Contrib 


To Budget 


Region 
200,000 


1982 

1983 

1984 

1985 

1986 \ 
1987 & After 


TOTAL 200,000 


Boul 0 Ge. T, 


Financial Report Page: 


Appendix Page: 


Need for Project 


To provide additional capacity for 


growth in Dundas. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


115 


28 


Vee Re OAR) TAL BUDGET 116 


Doro yee 129 8.6 


Department/Agency: Engineering 


Project Number: Financial Report Page: 28 


Function: 


Sewage Works File Number: 


Appendix Page: 


Project Description Capital Cost Estimate 


Design 
Eastern Trunk Sanitary Sewer - King Land 
Street Plant to York Road (OHAP - Construction 
200/1978) Other 


Need for Project 


To provide service to future 
development and eliminate septic 
tank pollution problems. 


800 ,000 


TOTAL 800 ,090 
CMHC 104,000 


Municipality 


Dundas 


Subsidy M.O.R. 
Contributions OHAP 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional S.R. 


41,000 


200,000 
345,000 


455,000 


455,000 


Additional Information 


Property Owners 
Other 


455,000 


Map to Locate Projec Cash Flow 


O.M.B. Required Received 


Expenditures: 
: Other 
Prior Region Contrib Total 


To Budget 387,000 345,000 732,000 


1982 68,000 68,000 


1983 Debt Charges 
1984 


1985 Annual Costs 
1986 


1987 & After TOTAL 


es 


Effect on Current Budget 


TOTAL 455 ,000 345,000 800 ,000 


——S 
HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 
ee ee CEE PeLOn 


Western Sanitary Trunk Sewer - Phase I 
and Phase II - Dundas (OHAP - 1000/1978) 


Sanitary Trunk Sewer, approximately 
54", and to run along York Street, Main 
Street, Governor's Road and Private Land 


Municipality 


Dundas 


Map to Locate Project 


FSV) Ee eV SEAR 


19°82) > 1:91.86 


Project Number: 


File Number: 


Capital Cost Estimate 
mee) ANSE SENS IE ENS) 


Design 

Land 
Construction 
Other 


M.O.E. 
Subsidy CMHC 


Contributions S.L. 
TOTAL 


Net Cost 


Amount to be Financed: 


Regional §, surcharge 
Property Owners 


Other 
TOTAL 
Cash Flow 


O.M.B. Required 


Expenditures: 


Received 


Other 


Prior Region 


To Budget 


1982 
1983 
1984 
1985 
1986 


CoA EA baTeArl 


Contrib 
113,000 1,349,000 1,462 ,000 


1,462,000 


1,349 ,000 
113 ,000 


113 ,000 


113,000 


Total 


BUDGET 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 
noe tronal tntormation 


Effect on Current Budget 


Debt Charges 


Annual Costs 


1987 & After 
——— | 


TOTAL /113,000 1,349,000 1,462,000 


come yocARe GMP lt AL oR UD GET 118 


HAMICION ” 
WENTWORTH got i979 Al'.9 9°G 


epartment/Agency: Engineering Project Number: 35238 Financial Report Page: 28 


unction: Sewage Works File Number: Appendix Page: 


‘roject Description Capital Cost Estimate 


Need for Project 


Mountain Industrial Trunk Sanitary meal ? 2 oT aoe 
nd Branch Sewers between Stone ant o provide service : 
eeerrcna Rymal Road Construction 890,000 Rymal Road from aj roximately Trinity 
other Church Road to Upper Sherman Avenue. 


TOTAL 890,000 


Subsidy M.O.E. 125,000 


Contributions CMHC 285,000 
“unicipality TOTAL 410,000 
Net Cost 480,000 
Bamttton Amount to be Financed: Additional Information 
Regional S. Surcharge 480,000 
Property Owners 


Other 
480,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
\ Other 
hy prion Region Contrib Total 
‘ To Budget 605,000 285,000 890,000 Effect on Current Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


Debt Charges 


SES ere 


Annual Costs 


TOTAL 


—$<$<$<<$$$$_—— 
——$<—$—$—— 
$$ 


285,000 


TOTAL 605,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Stoney Creek Valley from Battlefield 
Creek to Queenston Road - Construction 


Trunk Sanitary Sewer 
Approximate Size - 48" 


Municipality 
Stoney Creek 


Map to Locate Project 
LENG CY la can 
cS Ape) {ARO 2BOROUG: Jn 


yh 


HiGHwaY 


OvEtHSTON 


PTIAVGES YY EV AgR si Gears je nat 


WG 842 5s 1597856 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.O.E. 
Contributions 


TOTAL 


Net Cost 
Amount to be Financed: 
Regional S. Surcharge 


Property Owners 
Other 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 


Region Contrib 


460,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


BUD GET c 


50,000 
410,000 


460,000 


100,000 


100,090 
360,000 


360,000 


360,000 


LL 


TOTAL 460,000 


Financial Report Page: 28 


Appendix Page: 


Need for Project 


To provide service to lands along 
Queenston Road and provide for future 
abandonment of a pumping station. 


Additional Information 


Effect on Current Budget 


Debt Charges’ 


Annual Costs 


EPISVUE@ EVAECA Ra CORPS] TAL BUDGE T mh 


1982 = 198.6 


Department/Agency : Engineering Project Number: 36226-A Financial Report Page: 29 


Function: Sewage Works File Number: 819-06 Appendix Page: 


Project Description Capital Cost Estimate . Need for Project 
Design 
Woodward Avenue Sewage Treatment Plant Land The existing plant will be 
Expansion - Phase I - Construction Construction 8,000,000 overloaded in 76 - 77. 
Other 
Increase the S.T.P. Capacity beyond T 
the Existing Capacity of 60 M.I.G.D. TOS eee CON OG: 


Subsidy M.O.EF. 839,000 


Contributions CMHC 5,607,000 
Municipality TOTAL 6,446,000 


Net Cost 1,554,000 

Hamilton Amount to be Financed: Additional Information 
Regional S. Surcharge 1,554,000 aes 
Property Owners 
Other 


1,554,000 


Map to Locate Project Cash Flow 


VY) oF romeo 31m. O.M.B. Required Received 
Expenditures: 
Other 
5 Region Contrib Total 
Prior —— ren — 


To Budget 1,554,000 6,446,000 8,000,000 Effect on Current Budget 


1982 


1983 Debt Charges 
1984 


1985 Annual Costs 
1986 


1987 & After 


TOTAL 1,554,000 6,446,000 8,000,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Limeridge Road, Upper Wentworth Street, 
Upper Wellington Street - Region's 
Portion (OHAP-220/1978) 


Municipality 


Hamilton 


Map to Locate Project 


FeV Eee Y ESAGR 


ee 72 


Project Number: 


File Number: 


CAPITA 


19's 6 


BUD GET 


H1204, H2303 & 


H2304 
328-43 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


TOTAL 


Subsidy 
Contributions 


OHAP 


TOTAL 


Net Cost 


Amount to be Financed: 


Regional \ 
Property Owners 
Other 


Cash Flow 


O.M.B. Required Received 
Expenditures: 


Region 


Prior 
To Budget 


1982 
1982 
1984 
1985 
1986 
1987 & After 


85,000 


TOTAL 


Other 
Contrib 


265,000 


268,000 


533,000 


618,000 


618,000 


220,000 
220,000 
398,000 


85,000 


“313,000 


398,000 


Total 
265,000 


353,000 


618,000 


121 


Financial Report Page: 29 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


FalaVeEGY EA RoC API TAL BUDGET aad 


NE. 2 6 1298 'G 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Sewage Works File Number: = Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 


Bold Street from James Street to Charles Land . ; 
Street Construction The existing combined sewer has 


Other insufficient capacity and cannot 
Local Sanitary Sewer, 10" Diameter, 30,000 be maintained. 
Approximate Length - 780', Private a SI 
Drains and Road Repairs Subsidy 


Contributions 


Municipality TOTAL NIL 
Net Cost 30,000 


Hamilton ——————— 


Amount to be Financed: Additional Information 
Regional S. Surcharge 30,000 a a na 


Property Owners 
Other 
30,000 


to Locate Project Cash Flow 


at Snreoun Other 
fe aa MN 7 Price Region Contrib Total 
| : ala 4 a ey To Budget 30 ,000 30 ,000 Effect on Current Budget 
$C #901 


1 en 1982 


1983 Debt Charges 
1984 


face Annual Costs 
= eee Bee area 


eS esis. | 


= a | co oie wane O.M.B. Required Received 
esa ale Lae ai UL Expenditures: 


Department/Agency: Engineering 


Function: Sanitary Sewer 


System 


Project Description 


Southwest Central Area - Reconstruction 
of Sewers on Duke Street between MacNab 
and Park Streets 


250 mm Diameter Local Sanitary Sewer, 
Private Drains and Road Repairs 


Municipality 


Hamilton 


Map to Locate Project 


Fal VeEWecY EE AURe eC cASPiataacl 


UST 602 ado 5626 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 


Regional gs. Surcharge 
Property Owners 
Other 


Cash Flow 
O.M.B. Required 


Expenditures: 


Region 
69,000 


Received 


Other 
Priory Contrib 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


BUDGET 


69,000 


69,000 


Total 
69,000 


69,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Pelee eA CAPR TEAL BUDGET 124 


WENTWORTH 1982 - 1986 


Department/Agency: Engineering Project Number: 36208A Financial Report Page: 29 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Mountain Industrial Sewer, Western Land 

Connection - Construction (Sanitary) Construction 212,000 
Other 


TOTAL 212,000 


Subsidy M.0O.E. & M.T.C. 26,000 
Contributions 


Municipality TOTAL 26,000 


Net Cost 186,000 


Amount to be Financed: Additional Information 
Regional S. Surcharge 186,000 ae a ae a ee 
Property Owners 

Other 


Hamilton 


186,000 


Map to Locate Project Cash Flow 
O.M.B. Required Received 


Expenditures: 
Other 


Pyior Region Contrib Total 


To Budget 186,000 26,000 212,000 Effect on Current Budget 


1982 

1983 Debt Charges 
1984 

1985 Annual Costs 
1986 

1987 & After 


TOTAL 186 ,000 26,000 212,000 


FIVE YEAR CAP dA to CBM D GE T Pte 


LpOSa2 a9 846 


Department/Agency: Engineering Project Number: Financial Report Page: 30 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate 


Q.E.W. Sanitary Trunk Sewer from DeWitt Design 
Road to Fruitland Road Land To provide service to the land west 
Construction 800,000 


of Fruitland Road, which has been 
Sanitary Trunk Sewer - 60" Diameter in Other approved for urbanization. 
Tunnel 


Need for Project 


TOTAL 800,000 


Subsidy M.O.E. 136,000 
Contributions 
Municipality TOTAL 136,000 
Net Cost 664,000 
Stoney Creek ed 


Regional S. Surcharge 664,000 
Property Owners 
Other 


Amount to be Financed: | Additional Information 


664,000 


ap to Locate Projec Cash Flow 


- 
5 
1 


O.M.B. Required 
Expenditures: 


Received 


Thomas 
c 


lo 
m 
g 


Other 
Prior Region Contrib Total 
To Budget 664,000 136,000 800,000 


SUmmrsio€ avy 
! 


Effect on Current Budget 
1982 
1983 
1984 
1985 
1986 
1987 & After 


Debt Charges 


WITT RD.~ 


—<<_.. 
oe 


Annual Costs 


= 


OO 


TOTAL 664,000 136,000 800,000 


\ £RUITLAND &D. 


Peco een Ree GAP TAL BUDGET 126 


Deri 2ec=* 19°38 6 


Department/Agency: Engineering Project Number: Financial Report Page: 30 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


i Design 
PoEee ean ian Saylor (apenas eae PanAl 20,000 To service designated industrial lands 
Construction between Town of Ancaster and Trinity 
Sanitary Sewage Pumping Station and Other ee EO 000 Road, South of Hwy. #2. 
Force Main 200,000 
Approximate Size - 20" Diamter an aha 
Approximate Length - 18,000' Subsidy 


Contributions 


Municipality TOTAL NIL 
Net Cost 200,000 


Ancaster ——SaSaSeaseseneeaeaQgr=— 
Amount to be Financed: Additional Information 


Regional 200,000 
Property Owners 
Other 


200,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 
Expenditures: 
Other 
Reine Region Contrib Total 


To Budget 170,000 170,000 Effect on Current Budget 


1982 30,000 30,000 
1983 Debt Charges 
1984 


1985 Annual Costs 
1986 

SON RSE hed at Bee ao 1987 & After 

a AAP Sk IR MR 8 ee 


TOTAL 200,000 200,000 


f/f ase: ON 
’ ~ eae) fe ira NEN 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Woodward Avenue Sewage Treatment Plant 


eat EO 3 


YEAR 


OES 22 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


CAPITAL 


BUDGET 


1986 


37226-B 


819-12 


Financial Report Page: 30 


Appendix Page: 


Need for Project 
To maintain capacity at the treatment 


Expansion - Phase II - Engineering Sonacroetion plant. 


Other - Engineering 
TOTAL 


200,000 
200,000 


Extension to Chlorine Contact Chamber, 
New Primary Clarifiers, New Degritting 
Complex 

Subsidy y,o.k. 25,000 
Contributions 


25,000 
175,000 


SSSSSSSSS=== 


Municipality TOTAL 


Net Cost 


Hamilton 
Amount to be Financed: 


Regional s§. Surcharge 
Property Owners 
Other 


Additional Information 
175,000 


175,000 


Map to Locate Project Cash Flow 


O.M.B. Required 
Expenditures: 


Region 
160,000 


Received 


U' ob 
“9 


ee 
PumePnG Sth. 


Other 


Contrib Total 


160,000 


Prior 


To Budget Effect on Current Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


15,000 25,000 40,000 


Debt Charges 


Annual Costs 


TOTAL 175,000 200,000 


PSIVIEMEVEATRE CAPITAL BUDGET 128 


WROD. 7 tro 9) 66 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: q Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


; ; Design 
Ricwil Steam System - Woodward Avenue eerae 


Sewage Treatment Plant - Construction Construction 360,000 
, 
Other 


Subsidy 
Contributions 


Municipality 
Net Cost 


Hamilton Amount to be Financed: Additional Information 


Regional S. Surcharge 360,000 
Property Owners 
Other 


360,090 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: Gthee 


Prior Region Contrib Total 


To Budget 325,000 325,000 Effect on Current Budget 


1982 35,000 35,000 


1983 
1984 Debt Charges 


1985 
1986 Annual Costs 


1987 & After 


TOTAL 360,000 360,000 


Department/Agency: Engineering 


Function: Sewage Treatment 


Project Description 


Hilton Street from Markland to 
Aberdeen Avenue - Sewer Reconstruction 


Municipality 


Hamilton 


Map to Locate Project 


FIVE YEAR SOAP TAL. Bl pele | | 129 


19 3225 -= 5169586 


Project Number: 38242 


File Number: 


Capital Cost Estimate 

Design 

Land ( 

Construction 40,000 
Other 


————————_____ 


40,000 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B, Required Received 


Expenditures; Other 


Price Region Contrib 
To Budget 40,000 


1982 
1983 
1984 
1985 
1986 
1987 & After 
ee 


TOTAL 40,000 , 40,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 
aoe tonas fnrormation 


Effect on Current Budget 


Debt Charges 


Annual Costs 


FIVE YEAR CAPITAL BUDGET +30 


LODE Seon OS 


Department/Agency: Engineering Project Number: 33240A Financial Report Page: 30 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Mountain Industrial Trunk Sanitary Design 
Sewer - Rymal Road to 850 Metres Land To provide service to lands south 
Southerly - Construction Construction 370,000 of Rymal Road in the Red Hill 
Other Creek tributary, east of C.N.R. 

Sub-Trunk Sanitary Sewer in Valley and Line. 

5 370,000 
Connection on Rymal Road See AAMAS 
Approximate Size - 760 mm Diameter Subsidy 


Contributions 
Municipality 


Hamilton Ae 
Amount to be Financed: Additional Information 
Regional S. Surcharge 

Property Owners 


Other 


Map to Locate Project Cash Flow 
O.M.B. Required Received 
Expenditures: 


Other 


Price Region Contrib Total 


To Budget 357,000 357,000 Effect on Current Budget 
1982 13,000 13,000 


1983 
1984 Debt Charges 


AEE Annual Costs 


1987 & After 


TOTAL 370,000 370,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Jackson Street from John Street to 
Spring Street - Reconstruction 


Municipality 


Hamilton 


Map to Locate Project 


pe lever 


YEAR 


CAB I aieApe 


LOTS e229 8.6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


Construction 


Other 


Subsidy 


Contributions 


Net Cost 


TOTAL 


Amount to be Financed: 


Regional 
Property 
Other 


Owners 


Cash Flow 


O.M.B. Required 
Expenditures: 


1987 & After 


TOTAL 


Received 


Other 
Contrib 


Region 


60,000 60,000 


60,000 


BUDGET 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 
Annual Costs 


TOTAL 


12,800 


12,800 


Pave wea eCAPLTAL BUDGET ke 


1982 -1986 


Department/Agency : Engineering Project Number: Financial Report Page: 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
Charlton, Aurora, Forest Avenue and Land 


Wellington Street - Repairs Construction 
Other 


Subsidy 
Contributions 


Municipality 
Net Cost 


Hamilton Amount to be Financed: Additional Information 


Regional 
Property Owners 
Other 


Map to Locate Project Cash Flow 
O.M.B. Required 


Received 
Expenditures: 
Other 


Price Region Contrib 


To Budget 30,000 Effect on Current Budget 


1982 

1983 Debt Charges 
1984 

1985 Annual Costs 
1986 

1987 & After 


TOTAL 30,000 30,000 


FUTVEES SY ECAPR™ SCoAIP TST ACI Belo Grek 133 


1958) 2S 159586 


Department/Agency: Engineering Project Number: Financial Report Page: 31 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
209 MESCELPCLOI = SP SESS OS eeb eS Cimacte ROPE Ogee Ee 


Design 

Young Street from James Street to | Land 

Catharine Construction 20,000 
Other 


20,000 


Subsidy 
Contributions 


Municipality TOTAL 


; Net Cost 
Hamilton 


Amount to be Financed: Additional Information 
Regional 

Property Owners 

Other 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: Other 


Region Contrib Total 


Prior 
To Budget 20,000 20,900 


Effect on Current Budget 


1982 

1983 Debt Charges 
1984 

1985 

1986 

1987 & After 


Annual Costs 


| TOTAL 


Department/Agency : Engineering 


Function: Sewage Works 


Project Description 


Q.E.W. Trunk Sewer from Fruitland Road 
to Jones Road - Engineering 


Municipality 


Stoney Creek 


Map _to Locate Project 


RlNvceeeYcE AR CAPITAL BUDGET 134 


IO ESe2 == 1-9°8 6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 

Construction 

Other - Engineering 150,000 


TOTAL 150,000 


Subsidy 
Contributions 


TOTAL NIL 
Net Cost 150,000 
—— 


Amount to be Financed: 

Regional 150,000 
Property Owners 

Other 


150,000 


Cash Flow 


O.M.B. Required Received 
Expenditures: Other 
Prick Region Contrib Total. 
To Budget 20,000 20,000 


1982 130,000 130,000 
1983 

1984 

1985 

1986 

1987 & After 


TOTAL 150,000 150,000 


Financial Report Page: 31 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 27,900 


Annual Costs 


———<——_—___ 


27,900 


$$$ 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Ancaster Industrial Pumping Station 
and Force Main S-H13 - Construction 


Municipality 


Ancaster 


Map to Locate Project 


FeV GE YEA Re aCeAce atc Arie sbxU.D.69 es) 


1 956.2) = 1.9786 


Project Number: 37210A 


File Number: 


Capital Cost Estimate 

Design 

Land 

Construction 2,800,000 
Other 


2,800,900 

Subsidy M.O.E. 300,000 
Contributions 

TOTAL 300,000 

Net Cost 2,500,000 


Amount to be Financed: 

Regional 2,500,000 
Property Owners 

Other 


2,500,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 


Prioy Region Contrib Total 


To Budget 


1982 1,000,000 1,000,000 | 
1983 1,500,000 300,000 1,800,000 
1984 

1985 

1986 

1987 & After 


a 


TOTAL 2,500,000 300,000 2,800,000 


Financial Report Page: 


Appendix Page: aj2 


Need for Project 


Additional Information 


135 


Effect on Current Budget 


Debt Charges 


Annual Costs 


31 


536,700 


536,700 


PelVeceycEACRS CAP ETAL BUDGET 136 


1982 - 1986 


Department/Agency : Engineering Project Number: Financial Report Page: 31 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 
Burton Street from Victoria Avenue to Land 


The existing combined sewer must be 
Wentworth Steet - Sewer Repairs Construction 220,000 


repaired in conjunction with the 
Other installation of new storm sewers 


Combined Sewer Repairs and road reconstruction in 1980. 
220,009 


Subsidy MTC 158,000 
Contributions 


Municipality TOTAL 158,000 
62,000 
Hamilton Net Cost ’ 


SSS 


Amount to be Financed: Additional Information 
Regional S. Surcharge 62,000 a a a AR ae ga 


Property Owners 
Other 


62,000 


Map to Locate Project Cash Flow 


] L iN = a : L O.M.B. Required Received 
/ | i , Expenditures: Other 
_ FORME 


Prior Region Contrib Total 


4 x To Budget 73,000 73,000 
~ saazte) po. es Effect on Current Budget 
5 ee nee tf met a 1982 62,000 85,000 147,000 


13,300 
: ieee Debt Charges : 
| 


lees ee a 
ine : ee Annual Costs 
: CONAAR 1987 & After 


SS SS SS 13,300 


TOTAL 62,000 158,000 220,000 


VICTORIA 


*OOK 4508 


Peon 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Caroline Street from Bold Street to 
52 Metres Northerly - Sewer 
Reconstruction 


Replacement of Existing 300 mm Diameter 
Sewer 


Municipality 


Hamilton 


Map to Locate Projec 


“IE ioeeue 
al BF —fentte aL 
toad at | 


Fob Vibe EYSEZARE SCOMPelan AM 


19822 2139826 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy MTC 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 


Regional sg, surcharge 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 


Expenditures: Other 


Price Region Contrib 
To Budget 30,000 5,000 


1982 10,000 
1983 

1984 

1985 

1986 

1987 & After 


| TOTAL ; 15,000 


BaueDeG Ess, 137 


Financial Report Page: 32 


Appendix Page: 


Need for Project 
The existing combined sewer is 


insufficient in capacity and 
cannot be maintained properly. 


Additional Information 


The replacement must be done in 
conjunction with the planned road 
reconstruction and storm sewer 
installation in 1980. 


Effect on Current Budget 


Debt Charges 


Annual Costs 


—___ 
——________. 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Q.E.W. Sanitary Trunk Sewer from 
Fruitland Road to midway between Glover 
Road and McNeily Road - Construction 


Sanitary Trunk Sewer 
Approximate Size - 1500 to 1650 mm 


Diameter 
Approximate Length - 2350 Metres 


Municipality 


Stoney Creek 


Map to Locate Project 


PaaViEeesY EVAR 


159) 8:25 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


TOTAL 


Subsidy M.O.E. 
Contributions 


CAVE TT ASL 


IESE S56 


C.0.A.S.P. 


TOTAL 


Net Cost 


1,300,000 


1,300,000 


200,000 
300,000 


500,000 
800,000 


SSS 


Amount to be Financed: 


Regional 
Property Owners 
Other 


TOTAL 


Cash Flow 


O.M.B. Required 


Expenditures: 
Brice Region 
To Budget 10,000 
290,000 
500,000 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 800,000 


S. Surcharge 


1981 


Other 


Contrib 


200,000 
300,000 


500,000 i,300,000 


800,000 


800,000 


BUDGE T, 


Financial Report Page: 


Appendix Page: 


Need for Project 


To continue the supply of industrial 
land in the Q.E.W. area. 


Additional Information 


Effect on Current Budget 


171 ,000 


———S——— 


1,600 


Debt Charges 


Annual Costs 
172 ,600 


——— 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Royal Avenue - Sanitary Trunk Sewer - 
Stage l 


Sanitary Trunk Sewer from near Stroud 
Road to Bowman Avenue 


Approximate Size - 910 mm Diameter 


Municipality 


Hamilton 


Map to Locate Project 
ween acl 


ELV BPE ALR oe tGe A Palay enue 


197352 = 19896 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


119,000 
119,000 


Subsidy 
Contributions 


TOTAL NIL 


Net Cost __ 119,000 


Amount to be Financed: 
Regional S. Surcharge 
Property Owners 

Other 


119,000 


119,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: Other 


Region Contrib 


119,000 


Total 
119,000 


Prior 
To Budget 


1982 

1983 
1 1984 

1985 

1986 

1987 & After 


ee 


TOTAL 119 ,000 119 ,000 


Burd GsEST eke 


Financial Report Page: 32 


Appendix Page: 


Need for Project 


To intercept sanitary sewage 
originating from the separated 
sewer area above escarpment and 
thus reducing overflow to Cootes 
Paradise. 


Additional Information 
oe tonal information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


PeleyeeeeESADR GAP TE TAL. BUDGET 140 


TpoE eee 1928.6 


Department/Agency: Engineering Project Number: 30211 


Financial Report Page: 


Function: Sewage Works 


File Number: 801-10 Appendix Page: 


Project Description 


Capital Cost Estimate Need for Project 


5 ; Design 
Statio 
eee ee eee eat 2 Us Land The sanitary sewage from a few 
Construction 150,000 houses cannot be intercepted with 
Other the present system. 


Small Pumping Station, Gravity Sewer, 
and Force Main 


TOTAL 150,000 


Subsidy M.O.E. 20,000 
Contributions 


20,000 
130,000 


Municipality TOTAL 


Net Cost 


Hamilton 


Amount to be Financed: 

Regional S. Surcharge 130,000 
Property Owners 

Other 


Additional Information 


130,000 


Cash Flow 


Map to Locate Project 


1981 


O.M.B. Required 


Ss 


westnonous eA eis S Expenditures: Gthee 
Jaa. a Gk ; Region Contrib Total 

3 } y 3 [srome ave Prior —_—- SSS 

2 fede reese a, budget Effect on Current Budget 

r WA aa" 1982 80,000 80,000 
; ree 50,000 20,000 70,000 Debeicharcer 27,900 
4 LL ieee Annual Costs shee 
; 1987 & After 


TOTAL 130,000 20,000 150,000 


ry 


RNC ES VabeAr Row C7A Pale tensaeebaUD (Gea, 


HAMILTON 
WENTWORTH WS! 8222 e968 +6 


Department/Agency : Engineering Project Number: Financial Report Page: 32 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
Greenhill Avenue - Storage - Treatment Land 50,000 3 , 
Basin - Engineering and Land Construction 4 To reduce pollution in Red Hill 
Other 170,000 acids ee pees red by 
90 Million Litres partially covered conere pidge ale 221 5-5 
Storage Tank and Settling Basin TOTAL ——220, 000 combined trunk sewer. 


Subsidy 
Contributions NIL 


Municipality TOTAL ple 
Net Cost * 220,000 


Amount to be Financed: | Additional Information 
Regional S. Surcharge 220,000 
Property Owners 
Other 
220,000 


Map to Locate Project Cash Flow 


ALI eae os Coe ueecuaned 1981 


Expenditures: 


a Other 


Price Region Contrib Total 
popecodes | Effect on Current Budget 


E 50,000 - 
HL \ LENS TRY Debt Charges 
7 ve, Li 


3) 
2 
©) 
2 
. 
< 
x 
=| 
a 


Cr Annual Costs 


fata 


1987 & After 


= 


TOTAL 220,000 220,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Locke Street from Peter Street to 
Florence Street - Sanitary Sewer - 
Hamilton 


Local Sanitary Sewer - 250 mm Diameter, 
Approximate Length - 80 Metres 


Municipality 


Hamilton 


Map to Locate Project 


Y 
== ST, es 


CrbuRY _/ C— 


5 zl ener |” 
bane 


ee 


1 FLORENC 


vic TORIA 


PeIAVeEe oe AIR CAP? TT AL 


19°82 -=5 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional S. Surcharge 


Property Owners 
Other 


Cash Flow 


O.M.B. Required 1981 


Expenditures: 


Region 
11,000 


Other 


Prion Contrib 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


11,000 


Bee aGaee|| 142 


Total 
11,000 


11,000 


oo 


TOTAL 22,000 


22,000 


Financial Report Page: 32 


Appendix Page: 


Need for Project 

The new sanitary sewer must be 
installed as replacement for the 
existing substandard drains in 
conjunction with the planned road 


reconstruction and storm sewer 
installation in 1981. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Queen Street from Barton to Napier - 
Sewer Reconstruction - Hamilton 


Installation of New Sanitary Sewer 


Approximate Size - 250 to 375 mm Diameter 
Approximate Length - 650 m 


Municipality 


Hamilton 


ap to Locate Projec 


——<$—— 
J A MocDONALD 
SCCONDAIY 
SCHOOL 


| TOTAL 


aleve 


YEAR 


LES. S22" 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy 
Contributions 


TOTAL 


Net Cost 


Amount to be Financed: 


Regional s. Surcharge 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 1981 
Expenditures: 
Region 


4,000 


Prior 
To Budget 


296,000 


1987 & After 


300,000 


COALP tot Ace 


S356 


300,000 


300,000 


NIL 


NIL 
300,000 


Ss 


300,000 


Other 
Contrib 


Total 


4,000 | 


296 ,000 


300,000 


BUDGET 


Financial Report Page: 


Appendix Page: 


Need for Project 


The existing combined sewer has 
failed structurally and it may 
collapse. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Birge Street from Wentworth Street to 
Cheever Street - Sewer Repairs - 
Hamilton 


Combined Sewer Repairs 


Municipality 


Hamilton 


Map to Locate Project 


—— pape op er 


CANADIAN 
WESTINGHOUSE 


ee 


WENTWORTH 
ie 


Pelee RY EAR CoA Pel TAL 


deSh ez 5-7 91,-9"8,6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional S. Surcharge 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1981 
Expenditures: Other 


Region Contrib Total 


Prior 

To Budget 64,000 
1982 11,000 
1983 

1984 

1985 

1986 

1987 & After 


64,000 
11,000 


TOTAL 


BeURDeGseet ue 


Financial Report Page: 33 


Appendix Page: 


Need for Project 


The existing combined sewer must 
be repaired in conjunction with 
the installation of new storm sewer 
and road reconstruction in 1981. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


PaT Vibe SY CECAVRUWCoASPaT Able OB. UL D Gi ESE 


$997-852) — 189736 


Department/Agency: Engineering Project Number: Financial Report Page: 33 


Function: Sanitary Sewers File Number: Appendix Page: A9 


Project Description Capital Cost Estimate Need for Project 


Design 
Woodward Avenue Sewage Treatment Plant Land To achieve sufficient capacity to 
- Sludge Disposal - Engineering Construction process the quantity of sludge 
Other ~ Engineering _1,100,000 _ presently captured and to provide 
TOTAL 1,100,000 additional capacity for future 
a a ae growth. 
Subsidy 
Contributions 


Municipality TOTAL NIL 


100,000 
Hawiicen Net Cost 1,100,0 


Amount to be Financed: Additional Information 
Regional S. Surcharge 1,100,000 Sao bar a een 
Property Owners 

Other 


TOTAL 1,100,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 

Expenditures: 
ee i Other 

Prior Region Contrib Total 


To Budget 


Effect on Current Budget 
1982 1,100,000 1,100,000} 


1983 Debt Charges _ 236,100 


1984 


1985 
1986 Annual Costs 


1987 & After 236,100 
ee 


TOTAL 1,100,000 


_ 


vce OEAPRee GAP hTAL, BUDGET 146 


1297392 =" 159586 


Department/Agency : Engineering Project Number: Financial Report Page: 33 


Function: Sewage Works File Number: Appendix Page: A9 


Project Description Capital Cost Estimate Need for Project 
Design 
Woodward Avenue Sewage Treatment Plant Land The existing line requires repairs 
- Ashline Construction - Hamilton Construction 275,000 to extend the life of the facility. 
Other This can only be done after a second 
Add.a Second Ashline to transport 275,000 line has been added. 
Incinerator Ash to Disposal Facility 


Subsidy 
Contributions NIL 


Municipality TOTAL 
Net Cost 275,000 


Amount to be Financed: Additional Information 
Regional §. surcharge 275,000 

Property Owners 

Other 


Hamilton 


275,000 


Map to Locate Project ' Cash Flow 


“7 \190%! enh O.M.B. Required 1981] 


Expenditures: 
Other 


Prios Region Contrib 


To Budget Effect on Current Budget 
1982 275,000 275,000 


1983 Debt Charges 
1984 


1985 Annual Costs 
1986 
1987 & After 


TOTAL 275,000 275,000 


Department/Agency: Engineering 


Function: , Sewage Works 


Project Description 


Woodward Avenue - S.T.P. - Chlorination 


Addition of Chlorination Equipment 


Municipality 


Hamilton 


Map to Locate Projec 


————- 
UW) o PUMPING STN. 


OO 
i\Rere) 


= 
O 
= EWAGE 
TREATMENT 
| wt PLANT 


= s1-BRAMPTONs. - ST — _ |) 
i Slit Vf i} 


Faleyee 


ZECASR 


159/826 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


CAPS TAR 


1958.6 


TOTAL 


Subsidy C.0.A.S.P. 
Contributions 


TOTAL 


Net Cost 


Amount to be Financed: 
Regional gs, Surcharge 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 19 
Expenditures: 


: Regi 
Prior ee JtOn 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


62,000 


TOTAL 62,000 


Bell 056-8 1 


70,000 


70,000 
8,000 


8,000 
62,000 


81 


Other 


Contrib 


8,000 


62,000 


62,000 


Total 


70,000 


70,900 


Financial Report Page: 


Appendix Page: AQ 


Need for Project 


To assure the bacteria kill for 
present flow. 


Additional Information 


Effect on Current Budget 


Debt Charges m7 500 


Annual Costs N/A 
13,300 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Fife Street from Chestnut Avenue to 
Sherman Avenue - Reconstruction of 
Sewers 


Local Sanitary Sewer - 250 mm Diameter, 
Private Drains and Pavement Restoration 


Approximate Length - 135 Metres 
Municipality 


Hamilton 


Map to Locate Projec 


PUvEoOYEAR UCAPTTAL BUDGET 


Pe QR Ge Zuo) 29.8) 6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional ss. surcharge 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1982 
Expenditures: 
Other 


Prior Region Contrib Total 


To Budget 


1982 65,000 65,000 
1983 

1984 

1985 

1986 

1987 & After 


TOTAL 


Financial Report Page: 


Appendix Page: A4 


Need for Project 


148 


33 


Required to replace overloaded 
combined sewers and to correct 


local deficiencies. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


13,500 


300 


13,800 


—<—<${___ 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Pleasant Avenue from King's Gage to 
Edenbridge Court 


Relief Sanitary Sewer - Dundas 


Sanitary Sewer 
Approximate Size - 250 mm Diameter 
Approximate Length - 275 m 


Municipality 


Dundas 


Map to Locate Project 


FI Vc “YcE AR? @GrALR or Teach 


159°8:2> =) 19°86 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 


Regional g_ Surcharge 
Property Owners 
Other 


TOTAL 


Cash Flow 


O.M.B. Required 
Expenditures: 


1982 


Other 


Region Contrib 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


200,000 


TOTAL 200,000 


BU DG. ET 


200,000 


200,000 
NIL 
NIL 

200,000 


200,000 


200,000 


ee ee 


149 
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Need for Project 


To reduce basement flooding in the 
area caused by excessive infiltration 
of storm and ground water through 
existing private sanitary drains to 
the municipal sanitary sewers. 


Additional Information 
com ftionalt information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Piece oecAP ETAL BUDGET : iy 


MeOh8i2= = 1.9.8.6 


Department/Agency : Engineering Project Number: Financial Report Page: 


Function: Sewage Works File Number: Appendix Page: A4 


Project Description Capital Cost Estimate Need for Project 


Design 
MacNab Street from York Boulevard Land 
(formerly Merrick Street) to Barton Construction 590,000 
Street - Sanitary Sewer Other 


The proposed sewer is required to 
complete the connection of the 
existing sanitary sewers on York 
590,000 Boulevard to sanitary trunk sewer 
on Barton Street for direct conveyance 
Subsidy of sewage to the treatment plant. 


Contributions NIL 


Municipality TOTAL NIL 
Net Cost 590,000 


Sanitary Sewer - 900 mm Diameter 
Approximate Length - 620 m 


Hamilton Amount to be Financed: Additional Information 


Regional S. Surcharge 590,000 
Property Owners 
Other 


590,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1982 
Expenditures: Other 
Price Region Contrib Total 


Zon ucgs® Effect on Current Budget 

1982 590,000 590,000 

1983 Debt Ch 126,600 

1984 le arges ___126,600 | 
1,200 

TEE Annual Costs d 

1987 & After 127,800 


— 
—_______. 


TOTAL 590,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Hess Street from Barton Street to 
Stuart Street - Sanitary Sewer 


Installation of New Sanitary Sewer 
Approximate Size - 300 to 375 mm 
Diameter 

Approximate Length - 215 m 


Municipality 


Hamilton 


Map to Locate Project 


Fol Web sYoE ACR CoAsPal ASE 


1,97 8t20 28 1928.6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


SSSSSSSS— 


Amount to be Financed: 
Regional §, Surcharge 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1982 


Expenditures: 
Other 


Region Contrib 


Prior 
To Budget 


1982 90,000 
1983 

1984 

1985 

1986 

1987 & After 


TOTAL 


BUDGET 


90,000 


90,000 
NIL 
NIL 

90,000 


90,000 


90,000 


Financial Report Page: 


Appendix Page: A4 


Need for Project 
The existing combined sewer has 
failed structurally and it must 


be replaced in conjunction with 
road reconstruction in 1982. 


Additional Information 


Effect on Current Budget 


Debt Charges 19,300 


Annual Costs 400 


19,700 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Windemere Basin Improvements 


Clean up Windermere Basin 


Municipality 


Hamilton 


Map to Locate Projec 


W/NDEMERE 
BASIN 


Pelavee YOR ASR 


19°82) -- 1.9816 


Project Number: 


File Number: 


Capital Cost Estimate 
—SPates ~OSt £stimate 


Design 

Land 
Construction 
Other 


5,000,000 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional S. Surcharge 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1982 
Expenditures: Othes 


Prior Region 


To Budget 


1982 300,000 4,700,000 5,000,000 


1983 


CoA Pel TAs 


Contrib 


5,000,000 


4,700,000 


4,700,900 


300,000 


300,000 


300,000 


Total 


Brus GeEay in? 


Financial Report Page: 


Appendix Page: AS 


Need for Project 


Directed by Council in Item 53 of 
the 14th Report of E.S.C. adopted 
by Council on 78 08 15. 


Additional Information 


Effect on Current Budget 


1984 Debt Charges 
NATIONAL SLAG - 1985 
co. B 1986 
1987 & After 


64,400 


Annual Costs 


———————— 


64,400 


—<$___ 


a 


TOTAL 300,000 4,700,000 5,000,000 


FIVE YEAR CAPITAL BUDGET 153 


HAMILION” 
WENTWORTH Lee 2 5 lS Bhs 


Department/Agency: Engineering Project Number: Financial Report Page: 34 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land 

Construction 2,100,000 
Other ; 


South Service Road from Glover Road to 
Lewis Road 


To provide service to industrial 
land and also provide an outlet 
for Winona Sewers. 

Sanitary Trunk Sewer - Stoney Creek 


TOTAL 2,100,000 


Sanitary Sewer 
Approximate Length - 1600 m Subsidy C.0O.A.S.P. 350,000 
Contributions 
50,000 
Municipality TOTAL 2 
Net Cost 1,750,000 


Amount to be Financed: Additional Information 
Regional S- Surcharge 1,490,009 eR SE TR Pe 


Property Owners 260,000 
Other 


1,750,000 


Map to Locate Project | Cash Flow 


O.M.B. Required 1982 


Expenditures: 
Other 


ace Region Contrib 


To Budget Effect on Current Budget 


1982 300,000 300,000 
1983 1,190,000 610,000 1,800,000 Debt Charges 319,800 
1984 ae eee 


1985 Annual Costs 3,000 
1986 


1987 & After TOTAL 322,800 
TOTAL 1,490,000 610,000 2,100,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Woodward Avenue Sewage Treatment Plant 
- Solids Handling - Hamilton 


4-Belt Filter Presses, Incinerator/ 
Dryer, Conveyers, Storage Tank, 
Modification to M.H.F. Phosphor Removal 


Municipality 


Hamilton 


Map to Locate Project 


aes RatG AP ITAL BUDGET 


1982 - 1986 


Project Number: 32227 


File Number: 


Capital Cost Estimate 
—— EA SS- ost Estimate 


Design 

Land 
Construction 
Other 


13,000,000 


—13,000,900_ 


1,000,000 
1,591,000 
2,591,000 


SS 


Net Cost 10,409,000 


Amount to be Financed: 
Regional S-. Surcharge 
Property Owners 

Other 


TOTAL 


Subsidy M.oO.R. 
Contributions C.F, 


TOTAL 


10,409,000 


TOTAL 10,409,000 


Cash Flow 


O.M.B. Required 1982 


Expenditures: 


Region 


Other 


Contrib Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


5,409,000 
5,000,000 


2,591,000 8,000,000 


5,000,000 


ee EE Ee 


TOTAL 10,409,000 2,591,000 13,000,000 
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Need for Project 


Additional Information 
—— nat tnrormation 


154 


34 


Effect on Current Budget 


Debt Charges 


Annual Costs 


2,234,400 
eS 


——_______ 


2,234,400 


4 
HAMILTON 4 
WENTWORTH 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 

Gray's Road from King Street to 
Collegiate Avenue - Sanitary Relief 
Sewer - Stoney Creek 

Sanitary Relief Sewer, 


Approximate Size - 250mm Diameter 
Approximate Length - 235m 


Municipality 


Stoney Creek 


Map to Locate Project 


EORVGE eGR ARR Cen sparen 


1982 - 1986 


Project Number: 33206 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Ue BeusD Geol — 


170,000 


170,000 


NIL 
NIL 
170,000 


oo 


Amount to be Financed: 
Regional S. Surcharge 
Property Owners 

Other 


170,000 


170,000 


Cash Flow 


O.M.B. Required 1983 
Expenditures: Other 


g Region Contrib 
Prior = See TTS 
To Budget 


1982 

1983 170,000 
1984 

1985 

1986 

1987 & After 


TOTAL 170,000 


Total 


170,000 


170,0C0 


Financial Report Page: 
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Need for Project 


The new sanitary sewer is required 
to relieve the existing 8" diameter 
sanitary sewer on Gray's Road, which 
is overloaded. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


PRES eYE AR SCAPI TAL BUDGET EPs 


159822 =" 1.9.8.6 


Department/Agency: Engineering Project Number:  39226a Financial Report Page: 


Function: Sewage Works File Number: Appendix Page: AQ 


Project Description Capital Cost Estimate Need for Project 
Design 

Woodward Avenue Sewage Treatment Plant - Land 

Chlorination - Construction Construction 400,000 


Other 
New railway siding and chlorination 
building e200, 00085” 


Subsidy 
Contributions NIL 


Municipality TOTAL NIL 
Net Cost 400,000 


Hamilton Amount to be Financed: Additional Information 
ode@itional Information 


Regional S. Surcharge 400,600 
Property Owners 
Other 


400,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1983 


Expenditures: ‘Other 


Prior Region Contrib Total 


To Budget 


Effect on Current Budget 


1982 


1983 400,000 400,000 
1984 Debt Charges 


1985 
1986 Annual Costs 


1987 & After 
pa ee 
TOTAL 400,000 400,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Oriole Avenue, Victoria Avenue, Winona 
Road, Highway #8 and Easement 


Sanitary Sewers - Stoney Creek 


2,000m Local Sanitary Sewer 


Municipality 


Stoney Creek 


Map to Locate Project 


PES SY BeARS cCcACPtuehenal: 


19°82) - 1-986 


Project Number: 33204 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


1,500,000 


1,500,000 
Subsidy 
Contributions NIL 
TOTAL NIL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


1,300,000 
200,000 


1,500,000 


Cash Flow 


O.M.B. Required 1983 
Expenditures: 


Region 


Other 


Contrib Total 


Prior 
To Budget 


1982 

1983 200 ,000 

1984 880 ,000 

1985 220,000 

1986 

1987 & After 
a 


1,300,000 200,000 1,500,000 


- 200,000 
200,000 1,080,009 


220,000 


TOTAL 


BUDGET 134 


Financial Report Page: 
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Need for Project 


To eliminate local pollution and abandon 
Bartlets' Lagoon and Pumping Station. 


Additional Information 
ae nal information 


Effect on Current Budget 


Debt Charges 


279,000 


4,000 


——_—_— 


283,000 


—__ 


Annual Costs 


TOTAL 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


South Service Road from Lewis Road to 
Oriole Avenue - Sanitary Sewer - 
Stoney Creek 


Sanitary Sewer 
Approximate Length - 600m 


Municipality 


Stoney Creek 


Pe lVeEgeeYOECAGR® °C ALP TATA L 


1:95:82 - 1986 


Project Number: 32221 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


BUDGET ae 


850,000 


850,000 


—— 


Subsidy M.O.E. 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional S. Surcharge 


Property Owners 
Other 


100,000 


100,000 


750,090 


700,000 
50,000 


WwW i 


Cash Flow 


O.M.B. Required 1983 


Expenditures: Other 


Region Contrib 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


50,000 


650,000 150,000 


SR 


TOTAL 700,000 150,000 


750,000 


Total 


50,000 
800,000 


850,000 
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Need for Project 


To provide service to industrial 
land and also provide an outlet 
for Winona Sewers. 


Additional Information 
aj tional intormation 


Effect on Current Budget 


Debt Charges 150,300 


Annual Costs 


———————————— 


TOTAL 150,300 


PTOVGES GY SESASRe @CAnP let ACD RB iULD GE aT 


e953) Ze od 6 


Department/Agency : Engineering Project Number: 32222 Financial Report Page: 35 


Function: Sewage Works File Number: Appendix Page: Al2 


Project Description Capital Cost Estimate Need for Project 


; Design 
Clappison's Corners, Trunk Sanitary Land 


To provide an outlet for future 
Sewer - Engineering and Land 


Construction servicing of Clappison's Corners 
Other (Engineering & Land) 300,000 area. 
Trunk Sanitary Sewer to cross Se aaa 


Escarpment TOTAL 300,000 


Subsidy 
Contributions NIL 


Municipality TOTAL NIL 
Net Cost 300,000 
ee 
eeanatesl h Amount to be Financed: Additional Information 
S Regional S. Surcharge 300,000 i pea 
Property Owners 
Other 


300,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1983 
Expenditures: 


Other 
Prior Region Contrib Total 
To Budget 


Effect on Current Budget 
1982 f 
1983 150,000 150,000 
1984 150,000 150,000 | Debt Charges 
1985 
1986 Annual Costs 


1987 & After 
ee 


TOTAL 300,000 300,000 


PCs Re CAPT TAL BUDGET mig 


1982 - 1986 


Department/Agency: Engineering Project Number: 33209 


Financial Report Page: 35 


Function: Sewage Works 


File Number: Appendix Page: AQ 


Y 


Project Description Capital Cost Estimate Need for Project 


Design 
Computer Control - Woodward Avenue Land To replace obsolete equipment and to 
Sewage Treatment Plant - Hamilton Construction 1,200,000 reduce manpower requirements. 

Other 


— 


TOTAL 1,200,000 


Upgrading and Repairing of the 
Existing Control System 


Subsidy 


Contributions NIL 
TOTAL NIL 


Net Cost 1,200,000 


Municipality 


Hamilton 


Amount to be Financed: 


Additional Information 
———— nas -nrormation 


Regional S. Surcharge 1,200,000 
Property Owners 
Other 


Map to Locate Project 


Cash Flow 


O.M.B. Required 1983 


Expenditures: Other 
Region Contrib Total 


Prior 
To Budget 


Effect on Current Budget 


1982 


1983 600,000 600,000 257,600 
1984 600,000 600,000 Debt Charges 

1985 ae 
1986 Annual Costs 


1987 & After 


TOTAL 257,600 


TOTAL 1,200,000 1,200,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


King Street S.T.P. Outfall Sewer - 


Approximately 1050mm Diameter Outfall 
Sewer from Plant to Burlington Bay 


Municipality 


Dundas 


ap to Locate Project 


ie 


Fake ViEs Yee AwRretCcACP latent eer bu.) Gress 


19°82) = 


Project Number: 


File Number: 


195836 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


200 ,000 


400 ,000 


TOTAL 


Net Cost 


NIL 


200 ,000 


Amount to be Financed: 


Regional 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 


Expenditures: 
Prior Regeon 
to Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


100,000 
100,000 


TOTAL 


200,000 


- Surcharge 


200 ,000 


1983 


Other 


Contrib 


200 ,000 


Total 


100,000 
100,000 


200,000 


Financial Report Page: 36 


Appendix Page: Ag 


Need for Project 


To eliminate the discharge of effluent 
from the King Street S.T.P. to 

Coote's Paradise, as pollution loading 
exceeds the permitted limit for such 
discharge to Coote's Paradise. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Approximate Size - 250 to 380mm Diameter 
Approximate Length - 450 Metres 


Municipality 


Dundas 


' Map to Locate Project 


1982 
1983 
1984 
1985 
1986 


TOTAL 


FIVE 


Project Number: 


File Number: 


Cash Flow 


O.M.B. Required 1984 
Expenditures: 


Prior 
To Budget 


Vesa ResCOACP EI TOA. 


159°8'2 = 19°86 


EUSDEG SET, a 


Capital Cost Estimate 
ES VOsSt Estimate 


Design 

East Street Area - Dundas Land 
Construction 

Reconstruction of Local Sanitary Sewer Other 


TOTAL 


Subsidy 
Contributions 


Net Cost 


Amount to be Financed: 
Regional sg, Surcharge 
Property Owners 

Other 


34218 


TOTAL 


230,000 


TOTAL 


Other 


230,000 


230,000 


230,000 


230,000 


Region Contrib Total 


1987 & After 


230,000 230,000 
————— eee 
230,000 230,000 


Financial Report Page: 36 


Appendix Page: A4 


\~ 


Need for Project 


To replace overloaded Sanitary 
sewers, 


Additional Information 
ee EN LOEMACLON) 


Effect on Current Budget 


Debt Charges wee Aone 
Annual Costs 1,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Pumping Station S-W5, Rockcliffe - 
Engineering and Land 


Sanitary Sewage Pumping Station and 
Forcemain 


Municipality 
Flamborough 


Map to Locate Project 


EIGN SES SoBe AR © *C rhe Plain 
Dese8h2 Fa 19928 56 


Project Number: 


File Number: 


Capital Cost Estimate 
ee Se US LRES CiLMaAce 


Design 

Land 

Construction 

Other Engineering 


TOTAL 
Subsidy 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional S- Surcharge 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1984 


Expenditures: Other 


Prior Region Contrib 
To Budget 


1982 

1983 

1984 30,000 
1985 50,000 
1986 

1987 & After 


TOTAL 80,000 


BUDGET | 163 


Total 


Financial Report Page: 36 


Appendix Page: a4 


Need for Project 


To service existing Rockcliffe 


and eliminate pollution. 


Additional Information 
eee GLE ENEOFMaACLON| 


Effect on Current Budget 


Debt Charges 


Annual Costs 


acme RAR eC APT AL BUDGET 164 


1982 - 1986 


Department/Agency: Engineering Project Number: 30215 A Financial Report Page: 36 


Function: Sewage Works File Number: . . Appendix Page: AQ 


y, 


Project Description Capital Cost Estimate 


Need for Project 


: Desi 
Greenhill Avenue = Storage Tank and pats Le To reduce pollution in Red Hill Creek 
Settling Basin -~Construction Construction 3,000,000 and Burlington Bay by controlling 


Other overflow from a combined trunk sewer. 


60 Million Litres Partially Covered 
Storage Tank and Settling Basin 


TOTAL 3,000,000 


Subsidy M.O.E. 400,000 
Contributions 


TOTAL 400,090 
Net Cost 2,600,000 


Municipality 


Hamilton 


Amount to be Financed: Additional Information 
Regional S. Surcharge 2,600,000 i ar ee 
Property Owners 


Other 


2,600,000 


Cash Flow 


Map to Locate Project 


1982 


O.M.B. Required 
Expenditures: Other 
Region Contrib Total 


Prior 
To Budget 


Effect on Current Budget 


1982 


1983 171,800 

1984 Debt Charges 

1985 500,000 500,000 Sena 

1986 300,000 300,000 Annual Costs __10,000 
. 400,000 2,200,000 

1987 & After 1,800,000 00,000 ' , moore 181,800 


—— 


TOTAL 2,600,000 400,000 3,000,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Sewage Pumping Station H16 - East Street, 
Winona - Forcemain and Gravity Sewer, 
Stoney Creek 


Local Sanitary Sewage Pumping Station, 


Forcemain and Gravity Sewer on Easement 
and Winona Road 


Municipality 
Stoney Creek 


Map to Locate Projec 


Casy STREET 


Fo ltvee 


NPEAT Ri MCAAL Ps PaeA 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


850,000 


850,000 


Subsidy 
Contributions NIL 


TOTAL NIL 


Net Cost 850,000 


Amount to be Financed: 
Regional S. Surcharge 
Property Owners 

Other 


800,000 
50,000 


850,000 


Cash Flow 


O.M.B. Required 1985 
Expenditures: 


Region 


Other 


Contrib Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


50,000 50,000 
750,000 50,000 800,000 


oo 


TOTAL 800,000 50,000 850,000 


BUDGET 


Financial Report Page: 36 


Appendix Page: A4 


Need for Project 


To vrovide an outlet for local 
sewers. 


Additional Information 


Effect on Current Budget 


171,700 


TT 


5,000 


TL _ 


176,700 


_ 


Debt Charges 


Annual Costs 


Department/Agency: 


Engineering 


PvE YEAR 


NASIR 74 


Project Number: 


Co Rer ela lme als 


ae Ne Li 


33201 


BUDGET poe 


Financial Report Page: 36 


Function: Sewage Works 


Project Description 


Iona Sanitary Trunk Sewer - Engineering 


Engineering for 900 mm Diameter 
Sanitary Trunk Sewer 


Municipality 


Hamilton 


Map _to Locate Project 


File Number: 


Design 
Land 
Construction 


Subsidy 
Contributions 


Net Cost 


Property Owners 
Other 


Cash Flow 


To Budget 
1982 
1983 
1984 
1987 & After 


TOTAL 


Other Engineering 


Capital Cost Estimate 


TOTAL 


Amount to be Financed: 
Regional S. Surcharge 


O.M.B. Required 1983 
Expenditures: ther 
Prior Region Contrib 


1985 50,000 
1986 50,000 


100,000 


100,000 
TOTAL 100,000 


NIL 
NIL 


100,000 


100,000 


100,000 


100,000 


Appendix Page: A15 


Y 


Need for Project 


To provide capacity for growth above 
the escarpment, west of Scenic Drive. 


Additional Information 


Total 


Effect on Current Budget 


Debt Charges 21,500 


50,000 


50,000 Annual Costs 


TOTAL 21,500 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Clappison's Corners —- Trunk Sanitary 
Sewer - Construction 


Trunk Sanitary Sewer 


Municipality 


Dundas, Flamborough 


Map to Locate Projec 


FelGVOE) ECAR” GAC. [kent 


1958 2) = 119°8 6: 


Project Number: 32222 A 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


3,900,000 


3,900,000 


Subsidy M.O.E. 500,000 


Contributions 


TOTAL 500,090 
Net Cost 3,400,000 


Amount to be Financed: 
Regional S. Surcharge 
Property Owners 

Other 


3,400,000 


3,400,000 


Cash Flow 
O.M.B. Required 1985 


Expenditures: 


Prior Region 
To Budget 


Other 


Contrib Total 


1982 

1983 

1984 

1985 100,000 100,000 
1986 3,300,000 500,000 3,800,000 


1987 & After 
ee 


TOTAL 3,400,000 500,000 3,900,000 


BUDGET | 167 


Financial Report Page: 


Appendix Page: Al2 


Need for Project 


To provide an outlet for future 
servicing of Clappison's Corners 
area. 


Additional Information 


Effect on Current Budget 


Debt Charges 729,800 


Annual Costs 8,000 


TOTAL 737,800 


Palevce 


Department/Agency: Engineering Projec 


Function: Sewage Works File N 


Project Description 


Design 
Shaw Street, Cheever Street and Land 
Connection on Emerald Street - Constr 


Sanitary Sewers Other 


Local Sanitary Sewers 
Approximate Size - 300 to 375mm Diameter 
Approximate Length - 400m 


Municipality 


Net Co 


Hamilton 


Proper 
Other 


Map to Locate Project 


O.M.B. 


Prior 


1982 
1983 
1984 
1985 
1986 


TOTAL 


Cash Flow 


To Budget 


YEAR 
be, Biz 


t Number: 


umber : 


COREE ON ASL 
ees) 6 


36201 


BUDGET 


uction 


Subsidy 
Contributions 


st 


ty Owners 


Required 


Expenditures: 


Capital Cost Estimate 
=e OS EEE Selma te’ 


Se 


180,000 


TOTAL 


TOTAL 


Amount to be Financed: 


Regional sg, Surcharge 


TOTAL 


1986 


Other 


Region Contrib 


180,000 


1987 & After 


— ee 
180,000 


180,000 


NIL 
NIL 
180,090 


180,000 


180,000 


Total 


180,000 


180,000 


Need for Project 


Additional Information 
—— nat *nrormation 


Effect on Current Budget 


Debt Charges 38,600 


168 


Financial Report Page: shy/ 


Appendix Page: Al4 


The new sanitary sewers must be 
installed as replacement of the 
existing substandard combined sewers 
for servicing the industrial area 
and for eliminating the old 9" 
diameter sewer on Emerald Street 
under the C.N.R. tracks which can 

no longer be maintained properly. 


Annual Costs 800 


39,400 
TOTAL 


—<———$— 


Fue Es RY cE AGRs CC Ate tp Acleger UL Do Ge call 


- 4 
HAMILTON / 
WENTWORTH 


1982 - 1986 


Department/Agency: Engineering Project Number: 36202 Financial Report Page: 


Function: Sewage Works 


File Number: Appendix Page: Al4 


Project Description Capital Cost Estimate 


Need for Project 


Catharine Street from King Street to Design 

Cannon Street - Sewer Reconstruction Land The existing combined sewer has failed 
Construction 230,000 structurally and it must be replaced 

Installation of New Sanitary Sewer Other in conjunction with road reconstruction. 


Approximate Size - 600mm Diameter 


Approximate Length - 500m TOTAL SS EMAILS 


Subsidy 
Contributions 


NIL 
TOTAL NIL 
Net Cost 230,000 


Municipality 


Hamilton 


Amount to be Financed: Additional Information 


Regional S. Surcharge 230,000 
Property Owners 
Other 


230,000 


Map to Locate Project ! Cash Flow 


O.M.B. Required 1986 


Expenditures: Other 
Region Contrib Total 


Prior 
To Budget 


Effect on Current Budget 


1982 


1983 

1984 Debt Charges 49,400 
1985 

1986 230,000 230,000 Annual Costs 


1987 & After 


TOTAL 


230,000 230,000 


Mi“atecenck CAP TAL BUDGET 170 


1982 - 1986 


Department/Agency: Engineering Project Number: 33201 A Financial Report Page: 


Function: -Sewage Works File Number: Appendix Page: Al5 


Project Description Capital Cost Estimate Need for Project 


Design 


Iona Sanitary Trunk Sewer - Construction Land To provide capacity for growth 
Construction 2,000,000 above the escarpment, west of 


Other M y Scenic Drive. 


Trunk Sanitary Sewer - 900mm Diameter 
2,000,000 


Subsidy M.0O.E. 300,000 
Contributions 


Municipality TOTAL 300,000 


1,700,090 
Hamilton Net Cost ’ ’ 


Amount to be Financed: Additional Information 
Regional S. Surcharge 1,700,000 

Property Owners 

Other 


1,700,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1985 
Expenditures: 


Other 

F Region Contrib Total 
Prior Seen aa ey 
To Budget Effect on Current Budget 
1982 

1983 

1984 

1985 

1986 100,000 100,000 


1987 & After 1,600, 000 300,000 1,900,000 23,500 
TOTAL 1,700,000 300,000 2,000,000 


Debt Charges 21,500 


Annual Costs 2,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 
Chedoke Creek Pollution Control - 
Engineering 


Pollution Control Works in Chedoke 
Creek Basin and Outlet in accordance 
with the Findings of the Study by 
McMaster University, Currently in 
Progress. 


Municipality 


Hamilton 


Map to Locate Project 


| pencess WAXSZ X 
\ SS ay 


\ a > 


Poliveey, “YE ACR) SCA Pe aaa: 


159, 8825-9 19°86 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 
Land 


Construction ; 
Other Engineering 


TOTAL 200,000 


200,000 


Subsidy 

Contributions NIL 

TOTAL NIL 
200,000 


SSS 


Net Cost 


Amount to be Financed: 
Regional §. Surcharge 
Property Owners 

Other 


200,000 


200,000 


Cash Flow 
O.M.B. Required 1985 


Expenditures: 


Prior Region 
To Budget 


Other 
Contrib 


1982 

1983 

1984 

1985 

1986 200,000 
1987 & After 


200,000 


TOTAL 200,000 200,000 


BU DEG ET 


Financial Report Page: Se 


Appendix Page: A4 


Need for Project 


To reduce pollution in Coote's 
Paradise from the inf. owing waters 
of Chedoke Creek. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Me) Eee eA R CA PLT Al. BUD G:E7 a2 


1S 9GS 2 9 19°86 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Sewage Works File Number: Appendix Page: Al4 


Project Description Capital Cost Estimate Need for Project 


Design 7 
Pumping Station S-W5, Rockcliffe - Land To service existing Rockcliffe 
Construction Construction 500,000 and eliminate pollution. 

Other 
Sanitary Sewage Pumping Station and 


500,000 
Forcemain ’ 


Subsidy 
Contributions NIL 


Municipality TOTAL NIL 
Net Cost 500,000 


Flamborough : Amount to be Financed: Additional Information 
Regional s. surcharge 500,000 
Property Owners 
Other 


TOTAL 500,000 


' Map to Locate Project Cash Flow 


O.M.B. Required 1986. 
Expenditures: other 
eigye Region Contrib ‘Total 


Ty 
© Budget Effect on Current Budget 


1982 

‘oy Debt Charges 

1985 

1986 50,000 50,000 Annual Costs 

1987 & After 450,000 450,000 
AA EMG 


TOTAL 500,000 500,000 


EYWE «VY EAR OCP LTA LE CE UD GET 174 
SZ 


HAMILTON # = 
HAMILTON / 1982 - 1986 


Department/Agency: Engineering Project Number: 11000 H Financial Report Page: 


Function: Sewage Works File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 
Rated Sewers and Minor Improvements, Land To finance Local Improvement Act 
1982 Construction 3,400,090 sewers and minor works generally 
Other associated with road construction. 
Various Local Sewers 3,400,000 


Subsidy 
Contributions NIL 


Municipality TOTAL NIL 
Net Cost 3,400,000 


Amount to be Financed: Additional Information 
Regional s. Surcharge 1,800,000 

Property Owners 1,600,000 

Other 


3,400,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1982 


Expenditures: Other 


Price Region Contrib 
To Budget 

; Effect on Current Budget 
1982 800,000 800,000 1,600,000 

1983 1,000,000 800,000 1,800,000 

1984 Debt Charges 

1985 

1986 Annual Costs 

1987 & After 


TOTAL 1,800,000 1,600,000 3,400,000 


Piece ycEonin CAP] TAL BUDGET 175 
15933 2-5- 19 8.6 


Department/Agency: ‘Engineering Project Number: 11000 I Financial Report Page: aK) iy 24g} 


Function: Sewage Works 


File Number: Appendix Page: 


Project Description 


Capital Cost Estimate 


Need for Project 


Design 
Rated Sewers and Minor Improvements, Land ‘ eee Pecm STL CO0 LH: 
1983 Construction 2,600,000 


Other 


Various Local Sewers 


2,600,000 


Subsidy 


Contributions NIL 


TOTAL NIL 


Municipality 


Net Cost 2,600,000 
—— 
Amount to be Financed: Additional Information 
Regional S. Surcharge 1,400,000 
Property Owners 1,200,000 


Other 


2,600,000 


Map to Locate Project Cash Flow 

O.M.B. Required 1983 

Expenditures: Other 
Price Region Contrib Total 
To Budget 

Effect on Current Budget 

1982 
1983 400,000 600,000 1,000,000 
1984 1,000,000 600,000 1,600,000] Debt Charges 
1985 
1986 Annual Costs 


1987 & After 
Sr ea eg 


TOTAL 1,400,000 1,200,000 2,600,000 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Rated Sewers and Minor Improvements, 
1984 


Various Local Sewers 


Municipality 


Map to Locate Project 


PIGVeE Ss YOESR Rew Ac lah Age 


19822, = 9 1.9°856 


Project Number: 11000 J 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


2,700,009 


2,700,000 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional gs. surcharge 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1984 


Expenditures: Other 


peioe Region Contrib 


To Budget 


1982 

1983 

1984 300,000 600,000 
1985 1,100,000 700,000 
1986 

1987 & After 


ss 


TOTAL 1,400,000 1,300,000 


NIL 
NIL 


2,700,000 


1,400,000 
1,300,000 


2,700,000 


Total 


1,000,000 
1,700,000 


2,700,000 


BUDGET 


Financial Report Page: 


Appendix Page: 


Need for Project 


See Item 11000 H. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


176 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Rated Sewers and Minor Improvements, 
1985 


Various Local Sewers 


Municipality 


Map to Locate Project 


Vie ace AGR e CAPT TA 


TeoEs 22-51 9-8°6 


Project Number: 11000 K 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


UVB UD GET 


2,700,000 


————_$—_____ 


Subsidy 
Contributions 


TOTAL 


2,700,000 


NII. 
NIL 


Net Cost 


Amount to be Financed: 
Regional g,. surcharge 
Property Owners 

Other 


2,700,000 


1,400,000 
1,300,000 


2,700,000 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 
P Other 


; rib 
Prior Region Cont 
To Budget 


1982 

1983 

1984 

1985 400,000 600,000 
1986 1,000,000 700,000 
1987 & After 


TOTAL 1,400,000 1,300,000 


1,000,000 
1,700,000 


SE SE 


2,700,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


See Item 11000 H. 


Additional Information 
at tnrormation 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Sewage Works 


Project Description 


Rated Sewers and Minor Improvements, 
1986 


Various Local Sewers 


Municipality 


Map to Locate Project 


FIVE YeEcAS Reet Gnsk clei Aceon BeUlDcGebal 


109.229 606 


Project Number: 11000 L 


File Number: 


Capital Cost Estimate: 

Design 

Land 

Construction 2,700,000 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 2,700,000 


Amount to be Financed: 
Regional §S- Surcharge 1,400,000 


Property Owners 1,300,000 
Other 


2,700,000 


Cash Flow 


O.M.B. Required 1986 


Expenditures: 
Other 


Prior Region Contrib Total 
To Budget 


1982 
1983 
1984 
1985 
1986 400,000 600,000 1,000,000 
1987 & After 1,000,000 700,000 1,700,000 


TOTAL 1,400,000 1,300,000 2,700,000 


Financial Report Page: 40 & 44 


Appendix Page: 


Need for Project 


See Item 11000 H. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


PlaVora eau. CAP lol AL oB UDG ET 112 


ES 8r 2 le 97865 


Department/Agency: Engineering Project Number: 25705 Financial Report Page: 45 


Function: Waterworks File Number: 816-05 Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 
Pumping Station W-H8A at Reservoir W-H1C Land For further housing development 
(OHAP - 280) 1976 Construction 626,000 within Stoney Creek below the 
Other escarpment. 


626,000 


Subsidy O.H.A.P. 470,000 
Contributions 


Municipality TOTAL 470,000 


Net Cost 156,000 
Stoney Creek —— 


Amount to be Financed: Additional Information 
Regional W.R. 156,000 


Property Owners 
Other 


156,000 


to Locate Project : Cash Flow 


O.M.B. Required Received 
a Expenditures: 


Other 
Price Region Contrib Total rey c 
To Budget 156,000 470,000 626,000 Effect on Current Budget 


nae Debt Charges 


ae Annual Costs 


1986 
1987 & After 


de 


eso 
~e----? 


\ 


| 


i 


d N 
RESERVOIR W-HIC 


6.25 M.1.G. 
=) GENT eee 


— 


TOTAL 156,000 470,000 62€,000 


--e- 
AMS 


4 
HAMILTON £ 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Pumping Station W-H5A - Construction 
Pumping Station with Pumps #1 & #2 with 
a Firm Capacity of 5.0 M.I.G.D. 


Municipality 
Hamilton 
Stoney Creek 


ap to Locate Project 


PL Vie YEA Re CoADP It We Aniee Ba UbD) Ges 180 


129882. = 195606 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 200,000 
Land 
Construction 2,500,000 
Other 


TOTAL 2,700,000 


Subsidy 
Contributions CMHC 1,222,000 


TOTAL _1,222,000__ 
Net Cost _1,478,000 


Amount to be Financed: 

Regional W.R. 1,478, 000 
Property Owners 

Other 


1,478,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 
prion Region Contrib Total 
To Budget 1,393,000 1,222,000 2,615,000 


1982 85,000 — 85,000 
1983 

1984 

1985 

1986 

1987 & After 


TOTAL 1,478,000 1,222,000 2,700,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


To supply all new development within 
Hamilton and Stoney Creek above the 
escarpment. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


a 


~~ 4 
HAMILTON Z 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Trunk Watermain from Pumping Station 
W-H5A to Mud Street - Construction - 
48" Trunk Watermain 


Municipality 
Stoney Creek 


Map to Locate Projec 


ReleVCE Ss WV ECAR 


LE9"8:2 -= 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


CAPITAL 


159.86 


TOTAL 


Subsidy M.O.E. 
Contributions CMHC 


TOTAL 


Net Cost 


Amount to be Financed: 


Regional W.R. 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 


Expenditures: 


Region 
1,815,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


Received 


Other 


Contrib 


225,000 


360,000 


2,400,900 


2,400,000 


360,000 
225,000 


585,000 
1,815,000 


1,815,900 


1,815,000 


Total 
2,040,000 


360,000 


TOTAL 1,815,000 


585,000 


2,400,000 


BUDGET 181 


Financial Report Page: 


Appendix Page: 


Need for Project 


Phase I of trunk watermain required 
to connect pumping station W-H5A to 
existing distribution system above 
the escarpment. Initially will 
supply development within Saltfleet 
Community. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


> Pol VEO Y°R AR eC AP fo TAtl (BU DiGae | ae 


4 
HAMILTON # 
WENTWORTH 


1TOS22 ele oa6 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Waterworks File Number: 


Appendix Page: Al6 


Project Description Capital Cost Estimate 


Need for Project 


Hwy. 53 Trunk Watermain from Upper Peneee The existing well field used to 
Paradise Road to Southcote Road - Construction 1,349,000 supply Ancaster has insufficient 
Construction Other capacity to permit new development 


and, consequently, the supply must 
be augmented from the Hamilton 
system. 


600 mm Watermain - Hwy. 53 from Upper 
Paradise Road to Hamilton City Limits 


_1,349,000_ 


Subsidy M.O.E. 180,000 
Contributions 


400 mm Watermain - Hwy. 53 from Upper 
Paradise Road to Southcote Road 


400 mm Watermain - Southcote Road from 180,000 


Hwy. 53 to Gray Court Drive 


Net Cost 1,169,000 
0 Wat i = th St Cot 
lee te Ser ekes mae 53 Ba a Amount to be Financed: Additional Information 
7 Regional W.R. 1,169,000 
Ran : Property Owners 
Municipality Othes 
Ancaster 1,169,000 
Setar, 


Map to Locate Project Cash Flow 


O.M.B. Required Recéived 


Expenditures: 


Other 
Region Contrib Total 


967,000 967,000 


Prior 
To Budget 


Effect on Current Budget 


1982 202,000 180,000 382,000 


voee Debt Charges 243,200 
ieee Annual Costs 


/ 


1987 & After 


wTadashatTMagis 
: 7 


TOTAL 243,200 
TOTAL 1,169,000 180,000 1,349,000 


, 


= 


i lsvacoe acs Ree CADP aT AL BUDGE T 183 


1290872-—" 19°86 


Department/Agency: Engineering Project Number: 27729A Financial Report Page: 


Function: Waterworks File Number: 801-15 Appendix Page: Al2 


Project Description Capital Cost Estimate Need for Project 


Ancaster Industrial Park - Trunk Design } 
Watermain - Construction Land Trunk feedermain to supply Phase I of 


; Construction 690,000 proposed industrial park in Duff's 
400 & 300 mm Watermain - Hwy. #2 from Other f Corner area. 
Trinity Road to Hwy. #53 nn co0T 0000 
’ 


400 mm Watermain - Hwy. #53 from Hwy. #2 
to Shaver. Road Subsidy CSCP 115,000 


300 mm Watermain - Shaver Road from Contributions Jeo Leena 
Hwy. #53 to Hwy. #2 TOTAL 115,000 


Municipality Net Cost 575,000 
Amount to be Financed: Additional Information 


Ancaster Regional W.R. 465,000 
Property Owners 110,000 

Other 
575,000 


Map to Locate Project Cash Flow 
O.M.B. Required Received 


Expenditures: Other 


Prior Region Contrib 


To Budget 
Effect on Current Budget 

1982 465,000 225,000 

1983 

1984 Debt Charges 


1985 
Annual Costs 


\ = 
ne | = 1986 oes Re 
Rersaeed Seok : Bobeocses ae 1987 & After 99,800 


~ 


| ee 
| TOTAL 465,000 225,000 690,000 


| 
' 


4 
HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 

Woodward Avenue - Water Treatment Plant 
Expansion to 200 M.1I.G.D. & Waste Water 
Treatment - Study 

Investigation on experiments on filter 


media and research on Waste Water 
Treatment. 


Municipality 


Hamilton 


ap to Locate Project 


FoIVoES VaEsark 


Seca 


Project Number: 


File Number: 


CoA Prat Agee B Ua DaGke sh 


1795396 


Capital Cost Estimate 


Design 
Land 


Construction 


Other 


Subsidy 


Contributions 


Net Cost 


TOTAL NIL 


90,000 


——— ere 


Amount to be Financed: 
Regional W.R. 
Property Owners 


Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Region 
80,000 


10,000 


90,000 


90,000 


Received 


Other 
Contrib Total 


80,000 


10,000 


184 


Financial Report Page: 


Appendix Page: 


Need for Project 


To determine if present filter 
media will permit flow rates of 

10 M.I.G.D. per filter and determine 
most economical methods to treat 
waste water. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


<7 
HAMILION 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Reservoir W-H11l Expansion - Construction 
Expansion of Reservoir from 1.0 M.1.G. 
toe3 6 M22. G. 


Municipality 


Dundas 


Map to Locate Project 


RESERVOIRW-H1 


CELL NO 2 


Levee era Re CAPT TAL 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.O.E. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


1,028,000 


1,028,000 


135,000 


893,000 


—————————————— 


893,000 


893,000 


O.M.B. Required Received 


Expenditures: 


Other 
prior Region Contrib Total 


To Budget 589,000 


589,000 


1982 304,000 135,000 439,000 


1983 
1984 
1985 
1986 
1987 & After 


TOTAL 893,000 135,000 1,028,000 


BUDGET 185 


Financial Report Page: 


Appendix Page: 


Need for Project 


To provide adequate storage for 
District W-H1l which includes the 
Central Business District of Dundas. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 
65,300 


4 
HAMILTON 7 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Well W-AOC - Sulphur Springs Road 


10" Diameter Well and Pumping Equipment 
with 1.0 M.I.G.D. Capacity 


Municipality 


Ancaster 
Dundas 


Map to Locate Project 


me eretts 7. 


a as 


1 
f] 
q 


Boe 


FADW Ea Be AcR 


ISS 2 


Project Number: 


File Number: 


CoAsP sor CALE 


1986 


Capital Cost Estimate 


Design 
Land 


Construction 


Other 


Subsidy 


Contributions 


Net Cost 


255,000 


___255,000_ 


TOTAL NIL 


255,000 


————_——— 


Amount to be Financed: 
Regional W-R. 
Property Owners 


Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Region 
210,000 


45,000 


255,000 


255,000 


255,000 


Received 


Other 
Contrib Total 


210,000 


45,000 


255,000 


BUDGET 


Financial Report Page: 46 


Appendix Page: 


Need for Project 


To complete the development of 
the Sulphur Springs Road site 
and supply adequate water to 
western Dundas and Ancaster. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


P.S. W-H18 - Ancaster - Engineering and 
Land 


Booster Pumping Station to supply Town 
of Ancaster from Hamilton District W-H6 


Municipality 


Ancaster 


Map to Locate Project 


GRAVE ao et cEOAgRe sCeALP 1 TAL 


DSye 2a de 9. 816 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other Engineering 


TOTAL 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 


Prior Region Contrib 


To Budget 200,000 


1982 5,000 
1983 

1984 

1985 

1986 

1987 & After 


TOTAL 205,000 


BUDGET 187 


25,000 


180,090 
205,000 


NIL 
205,000 


205,000 


205,000 


Total 
200,000 


5,000 


205,000 


Financial Report Page: 46 


Appendix Page: 


Need for Project 


The existing well field used to 
supply Ancaster and Dundas has 
insufficient capacity to permit 
new development in Ancaster. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


POV CE SYP ESAGR | Cece alae Ale UD. Gabe), 188 


4 
/ 
WENTWORtH 1982 - 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 46 


Function: Waterworks File Number: = Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 4 . 
Barton Street from Gray's Road to DeWitt Land Ae penne adequate bees: eres! 
- Design and Construction of Trunk Construction 1,300,000 ee ee ae escarpment east oO 
Watermain Other ray's Road. 


TOTAL 1,300,000 


42" & 36" Diameter Trunk Watermain 


Subsidy 
Contributions CMHC 161,000 


Municipality TOTAL 161,000 
Net Cost 1,139,000 


Stoney Creek Amount to be Financed: Additional Information 
Regional W.R. 1,139,000 I ET AY TESST, 
Property Owners 
Other 


1,139,000 


to Locate Project Cash Flow 


O.M.B. Required Received 
Expenditures: 


Other 


Prior Region Contrib Total 


To Budget 1,101,000 161,000 1,262,000 Effect on Current Budget 


1982 38,000 38,000 


1983 Debt Charges 
1984 


1985 ; Annual Costs 
1986 


1987 & After 


TOTAL 1,139,000 161,000 -1,300,000 


4 
HAMILTON 4 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Pumping Station W-H1l - Chlorination 
Facilities 


Building and Equipment for 


Rechlorinating at Pumping Station W-H1l 
- Osler Drive 


Municipality 


Dundas 


Map to Locate Projec 


Vere sE A Re CAPT TAL 


96S 2. = 1°98. 6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional w.rR, 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 
166,000 


Received 


Other 


Prion Contrib 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


34,000 


Bac DoGst xf 


200,000 


200,000 


NIL 


200,000 


200,000 


200,000 


Total 
166,000 


34,000 


ee 


TOTAL 200,000 


200,000 


189 
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Appendix Page: 


Need for Project 


To maintain chlorine levels in water 


supplied to Dundas area. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


46 


PVE «YEAR CRP Acie ee UeGsee |) 190 


HA\MILT 
WENTWORTH 1932)- 1a 


Department/Agency: Engineering Project Number: Financial Report Page: 46 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Reservoir W-AOA and Feedermain - Design 
Engineering and Land Land 67,000 Reservoir storage to satisfy 


Construction requirements of Morden, Sobel and 
3.0 M.I.G. Reservoir and 16" & 24" Other Engineering 100,000 Turnbull neigbourhoods, as well as 


Connecting Watermain from Glenwood TOTAL 167,000 future supply for Glenwood Heights - 
Heights Area to Morden Neigbourhood age eee eee Greensville distribution system. 


in Dundas Subsidy 
Contributions 


Municipality NIL 
Net Cost 167,000 


Dundas Amount to be Financed: Additional information 
Regional W.R. 167,000 
Property Owners 
Other 


167,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 
Expenditures: Other 
Prior Region Contrib Total 
To Budget 154,000 154,000 Effect on Current Budget 
1982 13,000 13,000 
1983 

1984 

1985 

1986 

1987 & After 


Debt Charges 


Annual Costs 


TOTAL 167,000 167,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


P.S. W-H18 - Ancaster - Construction 


Booster Pumping Station to supply Town 
of Ancaster from Hamilton District W-H6 


Municipality 


Ancaster 


Map to Locate Project 


elRVeEmeOE AUR (CUA P [TAL 


1982 - 1986 


Project Number: 27704A 


File Number: 816-21 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


1,600,000 
1,600,000 
See 


200,000 


200,000 


1,400,000 


Subsidy MiOnE 
Contributions 

TOTAL 
Net Cost 
Amount to be Financed: 
Regional W.R. 


Property Owners 
Other 


1,400,000 


1,400,000 


Cash Flow 


O.M.B. Required 


Expenditures: 
Other 
Contrib 


135,000 


Total 
505,000 


Region 
370,000 


Prior 
To Budget 


1982 
1983 
1984 Pr 
1985 
1986 


1987 & After 
rr 
TOTAL 1,400,000 200,000 1,600,000 


1,030,000 65,000 1,095,000 


BUDGET ae 


Financial Report Page: 47 


Appendix Page: Al6 


Need for Project 


The existing well field used to 
supply Ancaster and Dundas has 
insufficient Capacity to permit 
new development in Ancaster and 
Dundas. 


Additional Information 
———Snas tnrormation 


Effect on Current Bud et 
=e ULrenerbudget 


Debt Charges 


Annual Costs 


221,100 
—— 


FATVE YEAR CAP eater. USE Gee 


HAMICION ~ 
WENTWORTH 1982 - 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land 

Construction 2,500,000 
Other 


Trunk Watermain from Mud Street to 
Upper Ottawa Street - Construction - 
1200 mm Diameter Trunk Main 


To provide water to all lands 
above the escarpment and west 
of Paramount Drive. 


TOTAL 2,500,000 


Subsidy M.O.E. 330,000 
Contributions CMHC 250,000 


Municipality TOTAL 580,000 
Net Cost 1,920,000 


Hamilton 
Amount to be Financed: Additional Information 


Regional wW.R. 1,920,000 
Property Owners 
Other 


1,920,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 
Expenditures: 


OTTAWA 


Other 
price Region Contrib Total 


To Budget 1,530,000 490,000 2,020,000 Effect on Current Budget 


/ 


UPPER 


1982 390,000 90,000 480,000 
1983 Debt Charges 


1984 

1985 Annual Costs 
1986 

1987 & After 


83,700 


83,700 


TOTAL 1,920,000 580,000 2,500,000 


eevecmenErAeR eC ACP ITA. BAUD GET 193 


982 = 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


é : i ie i Design 
Pumping Station W-HO Roof Repairs Steer mre serts (aaiicoor uaveneie ees 
Repair and Replacement of Roofing on Construction 120,000 station has deteriorated and 
this Existing Pumping Station Other requires extensive repair to _ 
120,000 prevent damage to pumping equipment 
——————__1——_ due to leakage. 
Subsidy 
Contributions 


Municipality TOTAL NIL 


Net Cost 120,000 
Hamilton 


Amount to be Financed: Additional Information 
Regional W.R. 120,000 et 


Property Owners 
Other 


120,000 


Map to Locate Projec Cash Flow 


O.M.B. Required Received 
Expenditures: 
Other 
prion Region Contrib Total 


To Budget 100,000 100,000} Effect on Current Budget 


1982 20,000 20,000 


1983 Debt Charges 
1984 


1985 Annual Costs 
1986 
1987 & After 


oS vw 


TOTAL 120,000 


>> rPuWie WiENR CMP TAIL Bip é@e 7 : | 194 
MEA 
sae 1982 - 1986 


Department/Agency: Engineering Project Number: 27727A Financial Report Page: 


Function: Waterworks File Number: 813-27 Appendix Page: Al7 


Project Description Capital Cost Estimate : Need for Project 

Hessgn Local distribution watermain 
Zeng through Mord ighbourhood 
Construction * 560,000 rough Morden Neighbourhood ~ 
Other to connect supply and reservoir. 


Morden Neighbourhood Watermain - 
Construction 


400 mm & 600 mm Watermains to 


connect Supply at Hwy. 99 to Res. W-AOA j| 560,000 Cost to be recovered from the 


developer. 
Subsidy 


Contributions 


Municipality TOTAL NIL 
Net Cost 560,000 


ooo 
Dundas 


Amount to be Financed: Additional Information 
Regional W.R. 560,000 

Property Owners 

Other 


560,000 
Map to Locate Project Cash Flow 


O.M.B. Required 
ae 


is Sore Expenditures: 
i Other 


Prior Region Contrib Total 


To Budget Effect on Current Budget 


1982 


1983 . Debt Charges 120,200 
1984 A a a 


1985 Annual Costs Me 
1986 330,000 330,000 120,200 


1987 & After 230,000 230,000 
TOTAL 560,000 560,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Reservoir W-AOA and Feedermain - 
Construction 


13,640 m3 Reservoir and 400 mm & 600 mm 
Connecting Watermain from Glenwood 


Heights Area to Morden Neighbourhood in 
Dundas 


Municipality 


Dundas 


Map to Locate Project 


EU ELZAS 
= 


Bete AYN EWA,R 


2928 251-9786 


Project Number: 27817A 


File Number: 818-13 


Capital Cost Estimate 


Design 
Land 


Construction 2, 


Other 


CeAePel TAL 


BUD GE T 


000,000 


2,000,000 _ 


Subsidy M.O.E. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 


Regional yy 


Property Owners 
Other 


1, 


Cash Flow 


O.M.B. Required Received 


Expenditures: 


Region 


Other 


ri Contrib 
Prior aaa 


To Budget 


1982 
1983 


300,000 


NIL 


1,700,000 


700,000 


700,000 


Total 


Financial Report Page: 47 


Appendix Page: Al0 


Need for Project 


Reservoir storage to satisfy 
requirements of Morden, Sobel 
and Turnbull neighbourhoods, 
as well as future supply for 
Glenwood Heights - Greensville 
distribution system. 


Additional Information 


Effect on Current Budget 


364,900 


— 


1984 Debt Charges 


1985 
1986 180,000 
1987 & After 1,520,000 


Annual Costs 


—_ 


300,000 364,900 


1,820,004 


TOTAL 1,700,000 300,000 2,000,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Montgomery Drive - Old Dundas Road to 
Eleanor Road - Watermain Construction 


200 mm Watermain 


Municipality 


Dundas 


Map to Locate Project 


PelVob-<Y-EeAcRo {Conse alaiaart: 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


36,000 


36,000 


Subsidy 
Contributions 
NIL 


Net Cost 36,000 


Amount to be Financed: 
Regional W.R. 


Property Owners 
Other 


36,000 


36,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 


Contrib Total 


23,000 


Region 
23,000 


Prior 
To Budget 


1982 13,000 
1983 

1984 

1985 

1986 

1987 & After 


13 ,000 


2s 


TOTAL 36,000 


BUDGET 


Financial Report Page: 47 


Appendix Page: 


Need for Project 


Existing development in Ancaster 
Heights is serviced via a single 
150 mm watermain. This watermain 
will increase the reliability of 
supply to this district and reduce 
the possibility of disruption of 
service due to watermain rupture. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Stone Church Road Trunk Watermain - 
Upper James Street to 213 m East of 
Upper Wellington Street - Construction 


750 mm Watermain on Stone Church Road 


from Upper James Street to Upper 
Wellington Street 


Municipality 


Hamilton 


Map to Locate Project 


fetaVeEM BYsEC AR 


1982 - 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land ; 
Construction 
Other 


Subsidy M.O.E. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional we er, 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


COAL PSIST WALL 


1797326 


28754A 


818-35 


430,000 


430,000 


——— 


100,000 


_ 


100,000 


330,000 
——_—_—— 


330,000 


——_—<——<—<$____ 


330,000 


Received 


Other 


Region 
283,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


47,000 


ee eee 
100,000 


TOTAL 330,000 


Contrib 


100,000 


Total 


283,000 


147,000 


430,000 


BUDGET 197 


Financial Report Page: 48 


Appendix Page: 


Need for Project 


Residential development in east 
mountain area will overload the 
existing watermains on Stone Church 
Road and Rymal Road by 1980. 


Additional Information 
onal information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


TOTAL 


Fil VB o<YSRASRe SGP: oA Uae eat sek 


4 
ya Mgt 19.8) 2 aaBG 


Department/Agency: Engineering | Project Number: Financial Report Page: 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 
Eastern Water Treatment Plant - Land Land 


4 To assure that the Region has vacant 
Acquisition 


Construction 400,000 land to construct a water treatment 
Other plant early in the 2ist century. 


400,000 


Land for Future Water Treatment Plant 


Subsidy 
Contributions 


Municipality NIL 
Stoney! Créelk Net Cost 400,000 


Amount to be Financed: Additional Information 
Regional W.R. 400,090 


Property Owners 
Other 


400,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1981 


Expenditures: Other 


Pilar Region Contrib Total 


To Bud 
opp uae Effect on Current Budget 


8 
ee 400,000 400,000 85,700 
ey | Debt Charges 


8 
AEP Annual Costs N/A 


1987 & After 85,700 


TOTAL 400,000 400,000 


Fe leVne 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Construction 


750 mm Watermain on Stone Church Road 
from Garth Street to Upper Paradise 
Road 


Municipality 


Hamilton 


Map to Locate Project 


GLENVALE 


GREYFRIAR OW. 


Prior 


DRIVE 


1982 
1983 
1984 
1985 
1986 


PAWADISE 


TOTAL 


Other 


Subsidy M.O.E. 
Contributions 


Cash Flow 


1987 & After 


YEAR 


198822 


Project Number: 


File Number: 


Stone Church Road Trunk Watermain from per 
Garth Street to Upper Paradise Road - Construction 


Net Cost 


O.M.B. Required 


Expenditures: 


COASPAEST ASL 


395876 


29765A 


819-37 


Capital Cost Estimate 


TOTAL 


TOTAL 


Amount to be Financed: 
Regional wR, 

Property Owners 
Other 


330,090 


390,000 


390,000 


60,000 


60,000 
330,000 


330,000 


BUG ET sey 


Financial Report Page: 48 


Appendix Page: 


Need for Project 


Residential development west of 

Upper Paradise Road will overload 
the existing 400 mm main on Stone 
Church Road by 1981. 


Additional Information 


Received 


Other 


Region Contrib 


To Budget 263 


67 


330 


,000 


,000 60,000 


Effect on Current Budget 


127,000 


Debt Charges 14,400 


Annual Costs 


,000 60,000 


390,000 


PEEVE YEAR TG ALPs eA em oDsGaeat 


HAMILTON 7 
HAMILTON / 19.820 19-806 


Department/Agency : Engineering Project Number: | Financial Report Page: 48 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate | Need for Project 


; D hae 
Fore aeecunae ek Fan Stoney Creek/ Sada To eliminate dead-end watermains 


Construction and utilize the existing network 
Neil Avenue at City Limits Geneon to its full extent. 
Orlando Road at Alpine Avenue SS 
Calvert Avenue at Alpine Avenue 
Meadowvale Avenue at City Limits 
Lawrence Avenue at City Limits Subsidy 
Riverdale Drive at Hwy. #8 Contributions 


Municipality TOTAL 
Net Cost 


Stoney Creek Amount to be Financed: Additional Information 


Regional W.R. 
Property Owners 
Other 


50,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 
Expenditures: OEner 
Prior Region Contrib Total 


To Budget 17,000 17,000 


Effect on Current Budget 
1982 33,000 33,000 


tea Debt Charges 


rane Annual Costs 


1987 & After 


TOTAL 


GaViewarEARR TCAAP TT AL BUDGET 201 


Teo eS eZ NE Peo) 


Department/Agency: Engineering Project Number: 20752 Financial Report Page: 


Function: Waterworks File Number: 816-27 Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design . : 5 : 
P.S. W-H11 - Installation of Pump #3 Land he maximum day consumption for the 
£ #2 56,000 Town of Dundas exceeds the firm 
enc ea oem ics. : pumping capacity of this station. 


Other Presently, there are two pumps rated 


at 82.5 L/Sec. and 52.5 L/Sec., 
respectively, with space for a third 
pump. A study undertaken in 1975 
recommended the replacement of the 
52.5 L/Sec. pump with an 82.5 L/Sec. 


Two Pumps rated at 82.5 L/Sec. @ 20 m 
ee) eg 


Subsidy 
Contributions 


Municipality TOTAL aa pump and installation of a third pump 
Net Cost 56,000 ra at 82.5 L/Sec. 
es 


Dundas Amount to be Financed: 


Regional w.r. 56,000 
Property Owners 
Other 


Additional Information 
Ona tnrormation 


56,000 


Map to Locate Project 


RRNOYS POLL 
WN, 7 
PRES No 

b,, 


Cash Flow 


O.M.B. Required Received 


é a Expenditures: Other 


Region Contrib Total 


Prior 
To Budget 


Effect on Current Budget 


1982 56,000 56,000 


ney Debt Charges 12 ,000 
OD Annual Costs 


1987 & After TOTAL 12,000 


TOTAL 56,000 56,000 


4 
HAMILTON 4 
WENTWORTH 


Department/Agency : Engineering 


Function: Waterworks 


Project Description 


Burton Street from Victoria Avenue to 
Wentworth Street 


300 mm Watermain on Burton Street from 
Victoria Avenue to Wentworth Street 


Municipality 


Hamilton 


Map to Locate Project 


L 


tyo. 


202 


PTV ES -YEAtRe 9 CEAPR oie R ote BUD Gebel 


Ma Tie aoe ALLE Ss 


Project Number: Financial Report Page: 48 


File Number: 


Appendix Page: 


Capital Cost Estimate | Need for Project 


Design 
Land 


Construction 


Other 


Subsidy 


The proposed watermain will increase 
the delivery of water to the Wentworth 
Street industrial area and, thereby, 
correct the fire protection deficiency 
135,000 that now exists. The installation will 
be undertaken in conjunction with 
proposed sewer and road reconstruction. 


135,000 


Contributions 


Net Cost 


TOTAL Th 
135,000 


Amount to be Financed: Additional Information 
ae ena ® *ntormation 


Regional 


W.R. 135,000 


Property Owners 


Other 


Cash Flow 


135,000 


O.M.B. Required Received 


Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Other 
Region Contrib 


96,000 Effect on Current Budget 


39,000 
Debt Charges 


Annual Costs 


= 


135,000 


> Peco GA ReeC AP TAL BUDGET 203 
AOR 
WENTWORTH ors 2s = 19:85 


Department/Agency: Engineering Project Number: 20753 Financial Report Page: 


Function: Waterworks File Number: 816-05 Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Design 
Pumping Station W-H8A - Generator Set Land Standby power is required to ensure 
Construction 70,000 continuous pumpage into District H8 


Other 


Generator Set to supply Standby Power during power failure. 
to drive two Pumps rated at 130 L/Sec. 


and 40 m T.D.H. 


Subsidy 
Contributions 


Municipality TOTAL 


Stoney Creek 


Net Cost 


Amount to be Financed: 

Regional W.-R. 70,000 
Property Owners 

Other 


Additional Information 


to Locate Project 


Cash Flow 


aman | O.M.B. Required Received 
; | \ (eae Expenditures: Other 
~on ™ &y | PELOF Region Contrib Total 
“a9 SSS. \\ esse Effect on Current Budget 
) (esse 1982 70,000 
ees 1983 
Wijsieeacy 
: \ fe “ i 1984 Debt Charges 
¢ ' 1985 
| \ 1986 Annual Costs 
1 me 1987 & After TOTAL, 15,000 


Sw 


RESERVOIR wee ; 
6.25 M.LG. " 

' 

\ 


TOTAL 70,000 70,000 


AILWAt 


_— 


ETVESY EAR CA PohT Abeer Ihc ET zee 


9°82) 9786 


Department/Agency: Engineering Project Number: 20750 Financial Report Page: 49 


Function: Waterworks 


File Number: Appendix Page: 


Project Description Capital Cost Estimate 
See CELPeELOn eae’ Fost Estimate 


Need for Project 


paseeran Trunk Watermain - Engineering Design Spain To supply water to Flamborough to 

me ay cece 4 allow new residential and industrial 
n 5 

600 mm on York Road and Valley Road from Other Engineering 90,000 development, as well as upgrading 


the supply to existing development 


Hopkins Court to Algonquin Avenue 
to meet present day standards. 


TOTAL 110,000 


400 mm on Algonquin Avenue and Hwy. 5 
from South End of Algonquin Avenue to 
approximately 460 m West of Hwy. 6 


Municipality 


Subsidy 
Contributions 


TOTAL 


Dundas NecACose ——110,000_ 

Flamborough Amount to be Financed: Additional Information 
Regional wer, 110,000 
Property Owners 


Other 


110,000 


Map to Locate Project 


Cash Flow 


Cs ie Pee eee Be 
SRA Sd yn > \ 


Stile! al 


O.M.B. Required Received 


Expenditures: 


Other 
Price Region Contrib Total 
To Budget 53,000 53,000] Eefect on Current Budget 
rene Buaget 
1982 7,000 7,000 
1983 50,000 50,000 D 
1984 , ebt Charges 
1985 Annual C 
1986 nua osts 


1987 & After 
ee 
TOTAL 110,000 


PaVeES YEAR CAPITAL BUDGET oa 


WENTWORTH Wes 2a 109'8 6) 


Department/Agency: Engineering Project Number: Financial Report Page: 49 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


A - Design 
P.S. W-H16 - Engineering and Land Gand To supply water to Flamborough to 
Pumping Station to be ultimately equipped Construction allow new residential and industrial 


with four Pumps rated at 105 L/Xec. and Other Engineering 60,000 development, as well SSourgEscsngathe 
140 m T.D.H supply to existing development to 


TOTAL meet present day standards. 
Initial Pump Installation will consist 
of two Pumps at 53 L/Sec. and 150 m Subsidy 
Ye 2 Contributions 


Municipality TOTAL 
Net Cost 


Amount to be Financed: Additional Information 
Ung s Regional W.R. 

Property Owners 

Other 


70,000 


Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: 
Other 
L A Region Contrib Total 
Prior Se — 


To Budget 22,000 22,000 Effect on Current Budget 


1982 28,000 28,000 
1983 20,000 20,000 Debt Charges 10,300 
1984 

1985 Annual Costs 
1986 


1987 & After TOTAL 10,300 
a ee a Se 


es 


TOTAL 70,000 70,000 


HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


District W-H4 Trunk Watermain - Pumping 
Station W-H4 to Gray's Road 


400 mm Watermain along T.H. & B. Right- 
of-Way from Greenhill Avenue to Gray's 
Road 


Municipality 


Hamilton 


Map to Locate Project 


FTN 


nin on 


Fal VE SYREA Rea CeAeP ele ienens 


197802 =a 1597856 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 


Net Cost 600,000 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


600,000 


600,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


Received 


Other 


Region Contrib 


491,000 


Total 
491,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


109,000 109,000 


ee 


TOTAL 600,000 600,000 


BUDGET age 


Financial Report Page: 


Appendix Page: 


Need for Project 


The existing distribution network 
between King Street and the 
escarpment cannot supply adequate 
pressure for all operating conditions. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Woodward Avenue Treatment Plant - 
Waste Water Treatment - Construction 


Installation of Facilities to treat 
Backwash Water 


Municipality 


Hamilton 


Map to Locate Projec 


talaVeewy ESAGR (CoALP ToT AL 


TESEOS2 === 91-9.8 26 


Project Number: 29720-A 


File Number: 823-12 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


TOTAL 
Subsidy m.0.5. 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional 
Property Owners 
Other 


1, 


Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 


Region Contrib 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


500,000 


550,000 200,000 


es ee ee eee 
200,000 1,250,000 


TOTAL 1,050,000 


W.R. 1, 


BUDGET 28% 


1,250,000 


1,250,000 


200,000 


200,000 
1, 050,000 


050,000 


050,000 


Total 


500,000 
50,000 


Financial Report Page: 49 


Appendix Page: 


Need for Project 


To reduce the discharge of solids 
from the backwash water now 
discharged to the Red Hill Creek, 


Additional Information 


Effect on Current Budget 


Debt Charges 225,400 


Annual Costs 
225,400 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Cameron Avenue and McKay Road - 
Watermain Installation 


300 mm Watermain on Cameron Avenue from 
York Road to McKay Road and on McKay 
Road from Cameron Avenue to York Road 


Municipality 


Dundas 


Map to Locate Project 


MARTINGROVE 


PoSViEs AY Esa Ree CrAsPalatenel 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


166,000 


es 


166,000 


Subsidy 


Contributions NIL 


NIL 
166,000 


TOTAL 
Net Cost 
Amount to be Financed: 
Regional W.R. 


Property Owners 
Other 


166,000 


166,000 
Cash Flow 


O.M.B. Required Received 


Expenditures: 


Region 


Other 


Contrib Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


166,000 166,000 


———————— eee 


TOTAL 166,000 166,000 


BUDGET | 2087 


Financial Report Page: 


Appendix Page: 


Need for Project 


The proposed installation will 
reinforce the distribution network 
in eastern Dundas and provide 
additional capacity to supply the 
Proposed pumping station W-H16 which 
will service Flamborough. 


Additional Information 


Effect on Current Budget 


35,600 
1,400 
37,000 


ui 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


DeWitt Road from Hwy. #8 to Barton 
Street Trunk Watermain - Engineering 


600 mm Diameter Trunk Watermain 


Municipality 
Stoney Creek 


Map to Locate Project 
a 


————|__ ____. _BARTON | aS 


PVE MRVEGAGR CAPT TAL BUDGET 209 


Te} 8s 2s = 


Project Number: 


File Number: 


1986 


Financial Report Page: 50 


Appendix Page: 


Capital Cost Estimate Need for Project 
eee ESSEC SEBS CIMACS ix EOESEEOVESE 


Design 

Land 

Construction 

Other - Engineering 


To supply water to reservoir W-HI1C 
on DeWitt Road. 
50,000 


TOTAL 50,000 


Subsidy 
Contributions 


TOTAL 


Net Cost 


Amount to be Financed: Additional Information 


Regional W.R. 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Prior Region 


To Budget 


1982 50,000 
1983 

1984 

1985 

1986 

1987 & After 


50,000 


Received 


Other 
Contrib 


Effect on Current Budget 


Debt Charges 
Annual Costs 


TOTAL 


TOTAL 50,000 


-~ 4 
HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


King Street (Dundas) - Watermain 
Installation 


400 mm Watermain on King Street from 
East Street to Olympic Drive 


300 mm Watermain on Olympic Drive from 


King Street to approximately 165 m 
Northerly 


Municipality 


Dundas 


ap to Locate Project 


iN 

CX 
Ss 
= 


a 


JAW dyOINOD | 


SEWAGE TREATMENT 
PLANT 


PLANE aycEA.R- CAP SiR ee BU aD Gi Ee) 


NA eye ee AS toll 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 
Construction 


245,000 
Other 


245,000 


Subsidy 
Contributions 


TOTAL 


Net Cost 245,000 
Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


245,000 


245,000 


Cash Flow 


O.M.B. Required 


Expenditures: 


Region 


Received 


Other 


Prior Contrib Total 


To Budget 


1982 245,000 
1983 

1984 

1985 

1986 

1987 & After 


245,000 


TOTAL 245,000 245,000 


Financial Report Page: 50 
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Need for Project 


This installation will reinforce 
the District H1l network in 
conjunction with the Flamborough 
water supply vroject. 


Additional Information 


The proposed installation will also 
become the discharge main for the 
future pumping station W-H11A which 
will be constructed at the northwest 
corner of Olympic Drive and King Street. 


Effect on Current Budget 


52,600 
Debt Charges 


Annual Costs 1,500 


TOTAL 534,100 


em | 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Hwy. #53 - Shaver's Road to Hamilton 
Drive and Hamilton Drive from Hwy. #53 
to Hwy. #2 - Construction 


. 


400 mm Watermains 


Municipality 


Ancaster 


Map to Locate Project 


Palpvecr\ EARS C ACP 1 TA. t. 


19908225 —— 179586 


Project Number: 29763A 


File Number: 808-13 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


BUDGET 


634,000 


634,000 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1981 


Expenditures: 
Other 
Contrib 


Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


234,000 


300,000 100,000 


TOTAL 534,000 100,000 


NIL 
634,000 


534,000 
100,000 


634,000 


234,000 
400,000 


634,000 
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Appendix Page: Al2 


Need for Project 


To supply water to abutting lands 
and industrial development at 
Duff's Corner. 


Additional Information 


Effect on Current Budget 


Debt Charges SES 


Annual Costs 2,100 


116,700 


4 
HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Pumping Station W-Fl (Reconstruction) - 


Construction 
Pumping Station with two Pumps @ 


225 L/Sec. and one Pump @ 40 L/Sec., 
plus Standby Power 


Municipality 


Flamborough 


Map to Locate Project 


Lievens en et) 
Paresioe OF 


wawntow 6F 


FOE VcEs YES AER 


1:95:82, 22 19316 


Project Number: 20727 A 


File Number: 816-15 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


TOTAL 
Subsidy 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1981 


Expenditures: 


Region 
23,000 


Other 


prin Contrib 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


177,000 
200,000 


CAP TL WAL 


BUDGET 


400,000 


400,000 


NIL 


400,000 


400,000 


400,000 


Total 
23,000 


177,000 
200,000 


oS 


TOTAL 400,000 


400,000 
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Need for Project 


The existing pumping station does 
not meet present day standards, both 
in capacity and reliability. 


Additional Information 


Effect on Current Budget 


Debt Charges 


80,900 
5,000 


Annual Costs 
85,900 


Pee Eee ERACRS COA PITAL BUDGET 213 


1958 2 <=) 129) 8.6 


Department/Agency: Engineering Project Number: 20750A Financial Report Page: 50 


Function: Waterworks File Number: 823-33 Appendix Page: Al3 


Project Description Capital Cost Estimate Need for Project 


Waterdown Trunk Watermain - Construction aan To supply water to Flamborough to 
600 mm on York Road and Valley Road Construction 1,710,000 allow new residential and industrial 
Other development, as well as upgrading 
1,710,000 the supply to existing development 
to meet present day standards. 


Subsidy 
Contributions 


Municipality Vee 
Net Cost 1,710,000 


Amount to be Financed: Additional Information 
Regional W.R. 1,610,900 ie 2a a 
Property Owners © 100,000 

Other 


1,610,000 


Map to Locate Project Cash Flow 


eh deb Bele 


ane = oes \ O.M.B. Required 1981 
il . : 
eat if 


Expenditures: 
Other 


Prioxz Region Contrib 


To Budget Effect on Current Budget 


1982 200,000 

1983 1,410,000 100,000 Debt Charges 345,600 
1984 Sees 
1985 Annual Costs 7,000 
1986 NN 
1987 & After 352,600 


TOTAL, 1,610,000 100,000 


SS 
<I 


HAMILTON # 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


P.S. W-H16 - Construction 


Pumping Station to be ultimately equipped | 


with four Pumps rated at 105 L/Sec. and 
140 m T.D.H. 


Initial Pump Installation will consist 
of two Pumps at 53 L/Sec. and 150 m T.D.H 


Municipality 


Dundas 


Map to Locate Project 


Fol VE 5 YEAR” “CAcPe)) TA Bal Dee ear 214 


19 


Sie ew egiees6 


Project Number: 20751A 


File Number: 


Capital Cost 


Design 

Land 
Construction 
Other 


816-26 


Estimate 


860,000 


860,000 


Subsidy M.O.E. 100,000 
Contributions 


Net Cost 
Amount to be 


TOTAL 100,000 
760,000 


Financed: 


Regional W.R. 760,000 
Property Owners 


Other 


Cash Flow 


760,000 


O.M.B. Required 1981 


Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


Other 
Region Contrib Total 


330,000 330,000 
430,000 100,000 530,000 


a 


760,000 100,000 860,000 
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Need for Project 


To supply water to Flamborough to 
allow new residential and industrial 
development, as well as upgrading 
the supply to existing development 
to meet present day standards.’ 


Additional Information 


Effect on Current Budget 


Debt Charges 163,100 


————__ 


Annual Costs 10,000 


— 


173,100 


_ 


semi Rae CAP AL BUDGET. - ne 


HAMILTON 4 
WENTWORTH 1982 - 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 51 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate ; Need for Project 


Design 
Reservoir W-H18S - Ancaster - Engineering Land ; 
Construction 
34000 M? Ground Storage Reservoir to be Other - Engineering 130,000 


located at Site of P.S. W-H18 TOTAL 130,000 


The existing elevated tanks located 
in Ancaster provide insufficient 
storage for the system requirements. 
Consequently, additional storage is 
required to permit new residential 
and industrial growth. 

Subsidy 

Contributions 


Municipality TOTAL NIL 


Net Cost 130,000 
Ancaster 


Amount to be Financed: Additional Information 
Regional W.R. 130,000 

Property Owners 

Other 


130,000 


Map to Locate Projec Cash Flow 


O.M.B. Required 1981 
Expenditures: Othee 
Price Region Contrib Total 


To ,budger 6,000 e700 Effect on Current Budget 
1982 94,000 94,000 


ee 30,000 30,000 Debt Charges 


Teer Annual Costs 


1987 & After 


| 
50 | 51 | 82 Mire TOTAL 130,000 130,000 


| y fi Ue E 


4 
HAMILTON # 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Barton Street Watermain - DeWitt Road 
to Jones Road - Engineering 


750 mm Trunk Watermain 


Municipality 


Stoney Creek 


Map to Locate Project 


DEWITT || ROAD 


Ses 


Fol WV Es YCRAA Resse Poiana ce 


LO 82> = 1597896 


Project Numbers: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


80,000 


80,000 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional w.rR. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1982 


Expenditures: 


Other 


Region Contrib 


Prior 
To Budget 


1982 80,000 
1983 

1984 

1985 

1986 

1987 & After 


TOTAL 80,000 


BavansGl eal 216 


Financial Report Pages: 


Appendix Page: All 


Need for Project 
The proposed watermain will be 
required to supply new industrial 
development east of Jones Road, 


and provide for 1983 contemplated 
road reconstruction. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Vereen he CAP TAL BUDGET ay 


P95 802 35- 159'8'6 


Department/Agency: Engineering Project Number: Financial Report Page: al 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Woodward Avenue Water Treatment Plant - ana} To provide storage space and utilize 


Storage Building Gongecueticn 82,000 an existing building. 


noo ‘ . 3 ; Other 
Modification to Existing Chemical 


Building to provide Storage 82,000 


Subsidy 
Contributions 


Municipality TOTAL NII 
Net Cost 82,000 


Amount to be Financed: Additional Information 


Regional w.R, 82,000 
Property Owners 
Other 


82,000 


ap to Locate Projec Cash Flow 


O.M.B. Required 1982 
Expenditures: 
Other 
Prior Region Contrib 
To Budget Effect on Current Budget 


1982 82,000 


"1983 Debt Charges 17,600 
1984 


1985 Annual Costs N/A 


1986 17,600 
1987 & After 


TOTAL 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Woodward Avenue Water Treatment Plant 
Chlorination - Engineering and Land 


New Railway Siding and Chlorination 
Building 


Municipality 


Map to Locate Project 


ooo 


J} L__ #000wano 


coreery 7 
~ e 
1 


3 
s 


OvEBEC 


WATERLOO st 


ANIMAv IL 
Ove 3S 


PRoposao SIDING 
Av BUILDING 


FATVOES SYECAGR. $C. ANPR inl Ave BUD Gres | aif 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design ; 
Land 40,000 
Construction 

Other - Engineering 


TOTAL 


- 30,000 
70,009 


Subsidy 
Contributions 


TOTAL 70,000 


Net Cost 70,000 


Amount to be Financed: 

Regional W.R. 70,000 
Property Owners 

Other 


70,000 


Cash Flow 


O.M.B. Required 1982 


Expenditures: Othe: 


Prior Region Contrib 
To Budget 


1982 70,000 
1983 
1984 


| 1985 


1986 


1987 & After 
ee 


TOTAL 70,000 
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Need for Project 


Cost savings from bulk purchasing 
and less labour intensive system. 


Note: 50% in sewage works 


Additional Information 


Effect on Current Budget 


Debt Charges ea 


Annual Costs 


Pave iarenke GAP ETAL BUDGET 219 


tEonoeer = 1le9 8G 


Department/Agency: Engineering - Project Number: Financial Report Page: 51 


Function: Waterworks File Number: Appendix Page: Al5 


Project Description Capital Cost Estimate Need for Project 


Design een : ; : 
Normanhurst Avenue from Melvin Avenue Tenar Existing main has a high failure rate. 


to Barton Street Construction 72,000 


4 Other 
150 mm Watermain 


72,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 72,000 


Amount to be Financed: Additional Information 
: ee ee OLMACLON 

Regional w-.rR., 72,000 

Property Owners 

Other 


72,000 


Map to Locate Projec Cash Flow 


O.M.B. Required 1982 


E dit : 
xpen ures Other 


Price Region Contrib 
To Budget 


Effect on Current Budget 


1982 72,000 72,000 


1983 Debt Charges 15,500 
1984 


1985 
1986 
1987 & After 


Annual Costs 


TOTAL 


HAMILTON / 
WENTWORTH 


Department/Agency : Engineering 


Function: Waterworks 


Project Description 


Chlorination Pumping Station W-H5 - 
Kenilworth Access 


Construction of Building Installation 
of Chlorination Facilities at Pumping 
Station W-H5 


Municipality 


Hamilton 


Map to Locate Project 


Eel V E-® Yoe-AUR aCe nee 


TAT CAS =. BD Gea, 220 


1990852. 109376 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 
Land 


Construction 
Other 


Subsidy 
Contributions 


Net Cost 


Amount to be Financed: 
Regional W.R.T. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 198 
Expenditures: 


Prior peg2en 
To Budget 


1982 200,000 
1983 300,000 
1984 

1985 

1986 

1987 & After 


TOTAL 500,000 


500,000 


500,000 
NIL 
NIL 
500,000 


500,000 


500,000 


2 


Other 
Contrib 


200,000 
300,000 
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Need for Project 


To assume disinfection of 


water 


supply above the escarpment. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


107,300 


107,300 


PVE YOe ACR MGAP IT EAL BUDGET 242 


IeORSi 2s) 1°978) 6 


Department/Agency: Engineering 


Project Number: 29755A Financial Report Page: 52 


Function: Waterworks File Number: 816-24 Appendix Page: A7 


Project Description 


Capital Cost Estimate Need for Project 


Design The installation of this pump will 
P.S. W-H5A: Installation of Pump #3 - Land coincide with the completion of the 
Construction - Pump 875 L/Sec. Construction 430,000 trunk watermain above the escarpment, 

Other thereby providing sufficient firm 


pumping capacity for District W-H5. 
Presently, the maximum day demand for 
this District exceeds the firm pumping 
capacity. 


430,000 


Subsidy M.0O.E. 60,000 
Contributions 


60,000 


Municipality TOTAL 


Net Cost 370,000 

Amount to be Financed: Additional Information 
Regional W.R. 370,000 

Property Owners 


Other 


370,000 


Cash Flow 


Map to Locate Project 


O.M.B. Required 1982 


Expenditures: Other 
prion Region Contrib Total 
To Budget 


Effect on Current Budget 


1982 200,000 200,000 
1983 170,000 60,000 230,000 
1984 

1985 

1986 

1987 & After 


Debt Charges 79,400 


Annual Costs 5,000 


SS ee eee 
TOTAL 370,000 60,000 430,000 


TOTAL 84,400 


~~ 


Or 
HAMILTON 4 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 
Reservoir W-H18S - Ancaster - 
Construction 


34000 M? Ground Storage Reservoir, to be 
located at Pumping Station W-H18 Site 

on Hwy. 53, will provide storage for 
Pressure District W-H18. 


Municipality 


Ancaster 


Map to Locate Project 


PD VE YEAGR GIN Patciiant eae ot niGeee |: | 222 


UB siarae tu AEE 


by 


Project Number: 21783A Financial Report Page: 


File Number: 818-14 Appendix Page: Alo 


Capital Cost Estimate Need for Project 


Design neon h : 

Land The existing elevated tanks in 
Construction 1,950,000 Ancaster provide insufficient 

Other storage for the system requirements. 


Consequently, additional storage is 
required to permit new residential 
growth. 


TOTAL 1,950,000 


Subsidy M.O.F. 200,000 
Contributions 


TOTAL 200,000 


Net Cost 1,750,000 
—————— 


Amount to be Financed: Additional Information 


Regional W-R. 1,750,000 
Property Owners 
Other 


1,750,000 


Cash Flow 


1982 


O.M.B. Required 
Expenditures; 


Other 
S¥lor Region Contrib Total 


To Budget 


Effect on Current Budget 


1982 1,100,000 1,100,000 375,700 
1983 650,000 200,000 650,000 Debt Charges f 

1984 RRR ans 
1985 Annual Costs pe go 
1986 | SES 
1987 & After TOTAL 380,700 


———————_____ 


TOTAL 1,750,000 200,000 1,950,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Pumping Station W-H18 - Installation 
of Pump Nos. 3 & 4 


1 Pump @ 260 L/Sec. with 60 m T.D.H. 


1 Pump @ 130 L/Sec. with 60 m T.D.H. 


Municipality 


Ancaster 


Map to Locate Project 


Joey 
TOANSHIF 


PaleVREmayeEsAgha © C-A*P T TAVL 


1e958:25 = 179.86 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1982 


Expenditures: 


Region 


Other 


price Contrib 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


200,000 
120,000 


BUDGET a23 


370,000 
370,000 
50,000 


50,000 
320,000 


320,000 


320,000 


Total 


200,000 
120,000 


=. 


TOTAL 320,000 50,000 


320,000 
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Need for Project 


To complete the development of this 
pumping station which will be 
capable of meeting the water 
requirements until 2000. 


Additional Information 


Effect on Current Budget 


68,700 
8,000 


Debt Charges 


Annual Costs 
76,700 


4 
HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Hwy. #53 - 107 m West of Southcote Road 
to Fiddler's Green Road and on Fiddler's 
Green Road from Hwy. #53 to Cumming 
Court - Engineering 


400 mm Watermain 


Municipality 


Ancaster 


Map to Locate Projec 


FoLVE YEA RES CRIP oT PASE UD Greed 224 


19S 2 = 1207806 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 

Construction 

Other - Engineering 50,0900 


TOTAL 50,000 
Subsidy 
Contributions 

TOTAL NII, 
Net Cost 50,000 


Amount to be Financed: 


Regional wr. 50,0090 
Property Owners 
Other 


50,000 
Cash Flow 
O.M.B. Required 1983 


E di : 
xpenditures Other 


Prior Region Contrib Total 


To Budget 


_ 50,000 


1987 & After 


TOTAL 
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Appendix Page: Al2 


Need for Project 


Phase II of improvements to 
Ancaster distribution system 
to supply water from Hamilton 
network. 


Additional Information 


Effect -on Current Budget 


Debt Charges 10,700 


Annual Costs N/A 


10,700 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Woodward Avenue Water Treatment Plant 
Chlorination - Construction 


New Railway Siding and Chlorination 
Building 


Municipality 


Map to Locate Project 
| WOODWARD ] 


ca 
Lage: 


eS 


eee CAPT TAL BUDGET 225 


1982 - 1986 


Project Number: 22747A 


File Number: 


Capital Cost Estimate 
Design 
Land 
Construction 400,000 
Other 
400,000 


— 


Subsidy 
Contributions 


TOTAL NIL 
Net Cost 400,000 
——— 


Amount to be Financed: 

Regional ww rp, 400,000 
Property Owners 

Other 


400,000 


Cash Flow 


O.M.B. Required 1983 


Expenditures: 
Other 


Prior Region Contrib Total 


To Budget 


1982 
1983 400,000 400,000 
1984 

1985 

1986 

1987 & After 


TOTAL 400,000 400,000 
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Appendix Page: Al10 


Need for Project 


Cost savings from bulk purchasing 
and less labour intensive system, 


Note: 50% in sewage works 


Additional Information 
ewe OST ENEOTMacion 


Effect on Current Budget 


Debt Charges 85,800 


Annual Costs 


4 
HAMILTON # 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Falcon Road from Creanona Boulevard to 
Approximately 280 m Easterly - 
Stoney Creek 


200 mm Watermain 


Municipality 


Map to Locate Project 


Zz | 
x 
LL ._Mecougm ao 


L. ONTARIO 


®OJLEVARO 


CREANONA 
-—4-- 


1 
VW 


FATVoRS PYAESACR We CAT Dawe tenaL 


98:2 = 1°9°8"6 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 
Amount to be Financed: 
Regional W-R 


Property Owners 
Other 


Cash Flow 


O.M.B. Required 1986 


Expenditures: 
Other 
Dito Region Contrib 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


BUDGET ee 


10,000 
70,000 
10,000 


90,000 


Total 


Financial Report Page: 


Appendix Page: Al4 


Need for Project 


Reinforce network and increase 


security of supply. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


19,300 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Kelly Street Extension (across Park) 
from Hamilton Street to Main Street 
Watermain and Land 


400 mm Diameter Trunk Watermain 


Municipality 
Flamborough 


Map to Locate Project 


HAMILTON ST 


aa cee CESAR (CAP 1 TAL 


1982 - 1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1983 


Expenditures: 
Other 
Prior Region Contrib 
To Budget 


1982 

1983 - 79,000 
1984 

1985 

1986 

1987 & After 


TOTAL 


BUDGET He) 


79,000 


79,000 


Total 


79,000 
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Need for Project 


To reinforce the existing system to 
permit full utilization of pumping 
station and reservoirs at Kelly Street. 


Additional Information 


Effect on Current Budget 


Debt Charges 16,900 


——$—$=———_— 


Annual Costs 200 


———__ 


17,100 


—<—<______ 


FOUN ED SY -E A Rigs GoARe Sieh eee UCD GEEaT zee 


WENTWORTH 1982 - 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 53 


Function: Waterworks File Number: Appendix Page: AL5 


Project Description Capital Cost Estimate Need for Project 
Stone Church Road Trunk Watermain - Design 


7 Tand : Trunk watermains to be constructed 

Upper Ottawa to Upper Gage — Engineering in conjunction with pumping station 
Construction W-H6EB 

1200 mm Watermain on Stone Church Road Other - Engineering : 

from Upper Ottawa Street to P.S. W-H6B TOTAL 


900 mm Watermain on Stone Church Road Subsidy 


Contributions 


Municipality TOTAL 


Net Cost 
Hamilton 


Amount to be Financed: Additional Information 
Regional wW.R. 40,000 

Property Owners 

Other 


40,000 


Map to Locate Proj Map to Locate Project Cash Flow 


ROWENA 
ae 5 O.M.B. Required 1983 
j reece DA. Expenditures 2 
Other 
ouan 98 we Prior Region Contrib 


To Budget 


C.8. STERLIN 


Effect on Current Budget 
1982 


1983 i 40,000 Debt Charges 
1984 


1985 Annual Costs 
1986 
1987 & After 


————————— 


TOTAL 40,000 40,000 


PeVEEMesEIARee CAPT TAL BUDGET 229 


1eSeSe2e.— 21-9786 


Department/Agency: Engineering Project Number: 21728A Financial Report Page: 53 


Function: Waterworks File Number: 804-05 Appendix Page: A8 


Project Description Capital Cost Estimate Need for Project 


DeWitt Road from Hwy. #8 to Barton Design 
Street Trunk Watermain - Construction Land To supply water to reservoir W-H1C 
Construction 490,000 on DeWitt Road. 
600 mm Diameter Trunk Watermain Other 
490,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 


Net Cost 490,000 
Stoney Creek ee Oe 


Amount to be Financed: Additional Information 
Regional W.R. 490,000 a a 


Property Owners 
Other 


490,000 


Map to Locate Projec Cash Flow 


\ |“ ; O.M.B. Required 1983 
= ——=—-.. -BARTON jj ST______ f 


Expenditures: Other 


Region Contrib 


i! : Prior 

pas Bungee Effect on Current Budget 
1982- 
1983 170,000 170,000 
1984 320,000 320,000 
1985 
1986 Annual Costs 2,000 


1987 & After 


Debt Charges 105,200 


SO TOTAL 107,200 


TOTAL 490,000 490,000 


FIVE WEAR (CA Pol 1A tB UD Gees aS 


1982 - 1986 


21780A 


Department/Agency: Engineering Project Number: Finahcial Report Page: 53 


808-14 


Function: Waterworks File Number: Appendix Page: Al6 


Project Description Capital Cost Estimate Need for Project 


Desi 
Hwy. 53 - 107 m West of Southcote Road Rae Phase II of improvements to Ancaster 


to Fiddler's Green Road and on Fiddler's Construction 1,100,000 distribution system to supply water 
Green Road from Hwy. 53 to Cumming Court Other : 4 from Hamilton network. 
- Construction —T, 100,000 

, , 


400 mm Watermain - Hwy. 53 from Southcote 


Road to Fiddler's Green Road Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 1,100,000 

Ancaster 
Amount to be Financed: Additional Information 
Regional W.R. 1,100,000 ge a eae aa 
Property Owners 100,000 
Other 


1,100,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1983 
Expenditures: Other 


Prior Region Contrib 


To Budget Effect on Current Budget 

1982 

1983 500,000 500,000 236,100 
1984 600,000 100,000 700,000 | Debt Charges 
1985 

1986 Annual Costs 
1987 & After 243,100 


7,000 


TOTAL 1,100,009 100,000 1,200,000 


var eaeen Ree CAPT TAL, BUD GET ot 


SESE 2s = 1.918 :6 


Department/Agency: Engineering Project Number: 23740 Financial Report Page: 


Function: Waterworks File Number: Appendix Page: Alo 


Project Description Capital Cost Estimate Need for Project 


Communal Water Supply System - Village ep Village of Linden, with the population 
of Linden Construction of 650 persons, is presently served by 
Other - Engineering 100,000 private individual wells. The water 
Well Drilling and System Design — quality and supply from the present 
TOTAL 100,000 wells is poor. 


Exploratory Well Drilling and Engineering 
Design of Communal Water Supply System 


Subsidy 
Contributions 


Communal water supply is recommended 
for servicing the existing development. 


TOTAL 


Municipality 


Net Cost 100,000 
Flamborough ——— 
Amount to be Financed: Additional Information 
Ona’ tntormation 
Regional wer, 100,000 
Property Owners 
Other 


100,000 


Cash Flow 


Map to Locate Project 


1983 


O.M.B. Required 
Expenditures: 


Other 
Price Region Contrib Total 


To Budget 


Effect on Current Budget 


1982 
1983 50,000 50,000 
1984 50,000 50,000 
1985 

1986 

1987 & After 


21,500 


Debt Charges 


Annual Costs N/A 


TOTAL 21,500 


100,000 100,000 


TOTAL 


HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Carlisle Elevated Water Reservoir - 
Engineering and Land 


3000 m3 Elevated Storage Tank 


Municipality 
Flamborough 


Map to Locate Project 


FoleV BS OY2E AVR cGhAsP let Aa 


19°32 -" 1.9786 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 

Construction 

Other - Engineering 


TOTAL 
Subsidy 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1983 
Expenditures: 


Region 


Other 


i Contrib 
Prior ——— 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


BED iG ET | 232 


70,000 


70,000 


Total 


Financial Report Page: 53 


Appendix Page: A10 


Need for Project 


To supply the Village of Carlisle. 


Additional Information 


Effect on Current Budget 


Debt Charges 15,000 


Annual Costs N/A 


avr GEAR CART TAL BUDGET 233 


4 
WENTWORIA 1982 - 1986 


Department/Agency: Engineering Project Number: 23743A Financial Report Page: 


Function: Waterworks File Number: Appendix Page: All 


Project Description Capital Cost Estimate Need for Project 

Design 

Land To provide service to industrial 
Construction 1,300,000 development and provide for road 
Other reconstruction. 


1,300,000 


Barton Street from DeWitt Road to Jones 
Road - Construction 


750 mm Trunk Watermain 


Subsidy 
Contributions 


Municipality NIL 
Net Cost 1,300,000 


Eom vice eer Amount to be Financed: Additional Information 
Regional W.R.T. 1,300,000 eee ee a oe eet aaa 


Property Owners 
Other 


1,300,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1983 


Expenditures: 
; Other 
shstigys Region Contrib Total 


To Budget Effect on Current Budget 


1982 

1983 600,000 600,000 Debt Charges 
1984 700,000 700,000 

1985 Annual Costs 
1986 

1987 & After 


279 ,000 
4,000 
283,000 


TOTAL 1,300,000 1,300,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Computer Control - Woodward Avenue 
Water Treatment Plant 


Upgrade and Repair Existing Control 
System 


Municipality 


Map to Locate Project 


ET NCE® ViEeArr 


98.2 a 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


Net Cost 


Amount to be Financed 
Regional wer. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Prior peglen 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


600,000 
600,000 


TOTAL 1,200,000 


CAPITAL 


1986 


1,200,000 


1,200,000 


NIL 
1,200,000 


———_——— re 


1,200,000 


1,200,000 


1983 


Other 


Contrib 


600,000 
600,000 


1,200,000 


BUDGET | 234 


Financial Report Page: 


Appendix Page: 


Need for Project 


To replace obsolete equipment and 
reduce manpower. 


Additional Information 


Effect on Current Budget 


257,600 
Debt Charges 


Annual Costs 
257,600 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Carlisle Elevated Water Reservoir - 
Construction 


300 m3 Elevated Storage Tank 


Municipality 


Flamborough 


Map to Locate Project 


Ble Vee: ae) ESACR 


oS 2a 


Project Number: 


File Number: 


CAR I cATl 


1986 


23742A 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.O.E. 
Contributions 


BUDGET 222 


450,000 


450,000 


60,000 


100,000 


TOTAL 


Net Cost 


160,000 


290,000 


Amount to be Financed: 


Regional W.R. 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 


Expenditures: 
Prior Region 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


150,000 
140,000 


TOTAL 290,000 


1984 


Other 


Contrib 


160,000 


290,000 


290,000 


Total 


150,000 
300,000 


160,000 


450,000 


Financial Report Page: 


Appendix Page: jg 


Need for Project 


To supply the Village of Carlisle. 


Additional Information 


Effect on Current Budget 


Debt Charges 62,300 


Annual Costs 3,000 


65,300 


4 
HAMILTON / 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Pleasantview Water Supply Preliminary 
Engineering System Design, Soils 
Investigation, Estimate Preparation, 
and Assessment of Benefit 


Municipality 


Dundas 


Map to Locate Project 


FRVeES Nebr ASRmmC Arpol WwArL 


tS 2e kG 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other - Engineering 


TOTAL 
Subsidy 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional WRT 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 
Region 


Other 


prion Contrib 


To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


BUDGET | 236 


Total 


30,000 


Financial Report Page: 


Appendix Page: Al16 


Need for Project 


The ground water supply in the area 
is unsatisfactory for existing 


development. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Pumping Station W-H6B on Stone Church 
Road at Tunbridge Cresecent - 
Engineering 


2 Pumps rated at 660 L/Sec. and 50m 


T.D.H. Space will be provided for one 
additional pump. 


Municipality 


Hamilton 


Map to Locate Project 


ROWENA 


C.8 STERLIA 


Pa evormenl reat Re CoAnP |. TAH B UDG ET 237 


1958-25 1:98.65 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 

Construction 

Other - Engineering 


TOTAL 
Subsidy 
Contributions 

TOTAL 
Net Cost 
Amount to be Financed: 
Regional W.R. 


Property Owners 
Other 


Cash Flow 


O.M.B. Required 1983 


Expenditures: Other 


preter Region Contrib Total 
To Budget 


1982 
1983 
1984 


1985 35,000 


1986 35,000 
1987 & After 


TOTAL 70,000 


Financial Report Page: 


Appendix Page: aj5 


Need for Project 


Demand project by new development 
within District W-H6 is expected 
to exceed firm pumping capacity of 
P.S. W-H6A by 1984. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


>> POP WEE @OYCESA RASC ACP aie Avien aBsUsDiG eo) 238 


4 
(LT Ta 
WENTWORTH 1982 - 1986 


Department/Agency: Engineering Project Number: Financial Report Page: 54 


Function: Waterworks File Number: Appendix Page: Al6 


Project Description i Capital Cost Estimate Need for Project 
Lynden Water Supply Tanae To improve supply to existing 
development and service people 
Construction y FeO B07 000 now on individual systems 
Pumping Equipment, Storage and Trunk Other MY ¥ 
Main 


1,000,000 


Subsidy M.O.E. 100,000 
Contributions 


Municipality TOTAL 100,000 
Net Cost 900,000 


SSS 


Flamborough Amount to be Financed: Additional Information 


Regional WRT 900,000 
Property Owners 
Other 


900,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1985 
Expenditures: 
Other 
Prior Region Contrib 


To Budget Effect on Current Budget 

1982 

1983 Debt Charges 1937200 
1984 — 
1985 100,000 100,000 Annual Costs 10,000 
1986 800,000 100,000 900,000 Spe ee 
1987 & After 203,200 


— ___ 


TOTAL 900,000 100,000 1,000,000 


PalVibee EAR CAPT PAL BUDGET 239 
195s 2 - 19°86 


Department/Agency: Engineering Project Number: | Financial Report Page: 55 


Function: Waterworks File Number: Appendix Page: Al4 


Project Description Capital Cost Estimate Need for Project 
A Design 
Palm Court, Stoney Brook Drive, Land To interconnect pressure districts 


Oakridge Drive and Glen Cannon Drive -— Construction 264,000 to maintain reliable flow. 
Watermain Other 


1000 m of 300 mm & 400 mm Trunk 264,000 
Watermain aa 
Subsidy 
Contributions NIL 


Municipality TOTAL NIL 
Net Cost 264,000 
ee ee 


Stoney Creek Amount to be Financed: Additional Information 


Regional wrr 264,000 
Property Owners 


Other 
264,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1985 


Expenditures: 
Other 
prior Region Contrib Total 


To Budget Effect on Current Budget 


1982 56,700 


1983 Debt Charges 
1984 


1985 64,000 64,000 AnhuslsCGnke aN 
1986 200,000 200,000 
1987 & After 58,700 


TOTAL 264,000 264,000 


OP 
HAMILTON # 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Surge Protection - Pumping Station W-H1l 
- Surge Valve and Elevated Tank - 
Engineering 


Municipality 


Hamilton 


ap to Locate Projec 


FAVE 


1982 - 


YEAR 


CAPAIT ALL 
1986 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


Construction 


Other - Engineering 


Subsidy 


TOTAL 


Contributions 


Net Cost 


TOTAL 


Amount to be Financed: 


Regional WRT 


Property Owners 


Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


TOTAL 


1985 


Other 


Contrib Total 


50,000 


SS 


50,000 


BUDGET 2A0 


Financial Report Page: 55 


Appendix Page: Al0 


Need for Project 


To reduce the risk of high pressure 
in watermains at pump stoppage. 


Additional Information 


Effect on Current Budget 


10,700 
1,000 
11,700 


———— 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Elevated Reservoir - Freelton - 
Engineering and Land 


3000 m3 Elevated Storage and Connection 
and Land 


Municipality 


Flamborough 


Map to Locate Project 


Pee ee EAGR CAWPICT AVL. “BUDGET 241 


TSO FG RZ me 11-9 7816 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 

Construction 

Other - Engineering 


TOTAL 


Subsidy 
Contributions 


Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 
Other 
A 7 T 
Prior Region Contrib otal 


To Budget 


1982 

1983 

1984 

1985 40,000 
1986 30,000 
1987 & After 


TOTAL 70,000 


Financial Report Page: 55 


Appendix Page: Al6 


Need for Project 


To improve the reliability and fire 
protection capability of the system. 


Additional Information 


Effect on Current Budget 


15,000 
Debt Charges 


Annual Costs N/A 


x 15,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Elevate Reservoir - Freelton - 
Construction 


3000 m3 Elevated Storage and Connection 


Municipality 


Map to Locate Project 


EoD Vis yoECA Re Can Pater Aaieme BM DaGabal, eae 


1982 - 1986 


Project Number: 25749A 


File Number: 


Capital Cost Estimate 
=e OSC Estimate 


Design 
Land 
Construction 650,000 
Other 
___ 650,000 _ 


Subsidy 
Contributions 
TOTAL NIL 
Net Cost 650,000 
re 
Amount to be Financed: 
Regional wW.R. 650,000 
Property Owners 
Other 


_ 


650,000 


Cash Flow 


O.M.B. Required 1986 
Expenditures: Other 


Drich Region Contrib Total 


To Budget 


1982 

1983 

1984 

1985 

1986 650,000 650,000 


1987 & After 
ee ee 
TOTAL 650,000 650,000 


Financial Report Page: 


Appendix Page: Al6 


Need for Project 


To improve the reliability and fire 
protection capability of the 
system. 


Additional Information 
atonal intormation 


Effect on Current Budget 


Debt Charges 139,500 


HL _ 


Annual Costs 


——S——______ 


139,500 


——_______ 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Pump and Standby Power for Well F4B 
- Greensville 


Pump to be installed in Existing Well 


and connected to Existing Distribution 
System - Standy Diesel and Building 


Municipality 


Map to Locate Project 
rv, ' 


aww ais) 


ee 


AARRVES™ ro 


BeveEe erAuRe CCAP TAL BUDGET 243 


D95852= 19.816 


Project Number: 


File Number: 


Capital Cost Estimate 

Design 

Land 

Construction 200,000 
Other 


200,000 


Subsidy 
Contributions 
TOTAL NIL 

Net Cost 200,000 

———— 
Amount to be Financed: 
Regional w.R. 200,000 
Property Owners : 
Other 


200,000 


Cash Flow 


O.M.B. Required 1986 
Expenditures: Other 


Prior Region Contrib Total 


To Budget 


1982 

1983 

1984 

1985 

1986 200,000 200,000 
1987 & After 


———————————SSSsSSsSsSeFMMSsesess 


TOTAL 200,000 200,000 


Financial Report Page: 55 


Appendix Page: Al10 


Need for Project 


To supply adequate amount of water 
to Greensville area. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


4 
HAMILTON # 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Engineering 


Main Street - Emerson Avenue to Cootes 
Drive 


Cootes Drive - Main Street to Olympic 
Drive 


Olympic Drive - Cootes Drive to King 
Street 


750 mm @ Watermain 


Municipality 


Map to Locate Project 


ener OF 
ave 


ANGE 


VoESADRGssCenahat ain Ar le 


er lesen LACE 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


Construction 


Other 


144,000 
~~ 144,000 — 


Subsidy 
Contributions 


TOTAL NIL 


Net Cost 144,000 


—— 


Amount to be Financed: 


Regional 


W.R. 144,000 


Property Owners 


Other 


144,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


Prior 


To Budget 


1982 
1983 
1984 
1985 
1986 


1986 


Other 


Region Contrib Total 


144,000 144,000 


1987 & After 


TOTAL 


ee 


144,000 144,000 


BUDGET 


Financial Report Page: 


Appendix Page: Al7 


Need for Project 


Provide adequate water supply for 
Waterdown and relieve Dundas pumping 
station on Osler Drive. 


Additional Information 


Effect on Current Budget 


~ Debt Charges 
Annual Costs 


30,900 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 

Pumping Station W-H6B on Stone Church 
Road at Tunbridge Crescent - 
Construction 

2 Pumps rated at 660 L/Sec. and 50 m 


T.D.H. Space will be provided for One 
Additional Pump 


Municipality 


Hamilton 


Map to Locate Project 


ROWENA 
cr. ) 


« ko) 
QUEENSBURY] JOR. 


C.8 STERLIW 


°, 
OF 


eV PEs PrARReS CoASP oT ACL 


1095882) = 1:9 °8:6 


Project Number: 23736A 


File Number: 816-28 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.O.E. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 


Region 


Other 


Prior Contrib 


To Budget 


300,000 


1987 & After 1,000,000 200,000 


BeUrpnG eat 


Total 


300,000 
1,200,000 


TOTAL 1,300,000 200,000 


1,500,000 


Financial Report Page: 56 
Appendix Page: Al5 


Need for Project 


Demand created by new development 
within District W-H6 is expected 
to exceed firm pumping capacity 
of P.S. W-H6A by 1984. 


Additional Information 


Effect on Current Budget 


27 
Debt Charges vious 


10,000 
289,000 


Annual Costs 


F 


4 
HAMILTON # 
WENTWORTH 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Stone Church Road Trunk Watermain - Upper 
Ottawa Street to Upper Gage - 
Construction 


1200 mm Watermain on Stone Church Road 
from Upper Ottawa Street to P.S. W-H6B 


900 mm Watermain on Stone Church Road 


Municipality 


Map to Locate Project 


= 


IN Semin ce cecg 
Bt 


Fy 


WITS Ade - 


PVE NECA Re GAP els TeAck 


1958 2S Seb 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


890,000 


890,000 
Subsidy 
Contributions 
NIL 
890,000 


SSS 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional wer. 
Property Owners 

Other 


890,000 


890,000 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 


1985 


Other 


Contrib Total 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


100,000 
790,000 790,000 


TOTAL 890,000 890,000 


BUsD.G. Eo} 


100,000 | 


246 


Financial Report Page: 


Appendix Page: 


Need for Project 


Trunk watermains to be constructed 
in conjunction with pumping station 
W-H6B. 


Additional Information 


Effect on Current Budget 


‘ 


Debt Charges 191,000 
Annual Costs 


TOTAL 191,000 


PRivclee VeevAeR eC AcP IAL BUD GET e247 


1982 - 1986 


Department/Agency: Engineering Project Number: 25750A Financial Report Page: 56 


Function: Waterworks File Number: Appendix Page: Al0 


Project Description Capital Cost Estimate Need for Project 


Design 
Surge Protection @ Pumping Station W-Hl Land To reduce the risk of high 
- Construction Construction 1,500,000 pressures in watermains at 
Other pump stoppage. 


Surge Valve and Elevated Tank 1,500,000 


Subsidy 


Contributions 
Municipality TOTAL NIL 
Net Cost 1,500,000 


Amount to be Financed: Additional Information 
Regional W.R. 1,500,000 

Property Owners 

Other 


1,500,000 


Map to Locate Projec Cash Flow 


O.M.B. Required 1986 


Expenditures: Other 
Region Contrib Total 


Prior 
To Budget 


Effect on Current Budget 
1982 


1983 322,000 
1984 Debt Charges 


1985 
1986 500,000 500,000 Annual Costs 


1987 & After 1,000,000 1,000,000 322,000 


TOTAL 1,500,000 1,500,000 


FON ES "YEAR sCoA Pele A ie eB UD Gre I ne 


9°82 = 1597856 


Department/Agency : Engineering Project Number: 30000-F Financial Report Page: 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate | Need for Project 
Design 

Land 

Construction 564,000 
Other 


Suburban Watermains - 1981 To provide service to partially 
develoved areas. 
Loca] Watermains on Various Streets to 
be approved by Council 


564,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 564,000 
Amount to be Financed: Additional Information 
Regional W.R. 364,000 ares 
Property Owners 200,000 
Other 


564,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1981 
Expenditures: 


Other 
Prior Region Contrib 
To Budget 364,000 200,000 Effect on Current Budget 
tees | Debt Charges 


Hece Annual Costs 


1986 
1987 & After 


TOTAL 364,000 200,000 


Pe SeeeNGECAUR® CAC 17 Asko BUD GE T 249 


197812. = 109°8:'6 


Department/Agency: Engineering Project Number: 30000-G Financial Report Page: 57 & 62 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design ; : 
Suburban Watermains - 1982 Land To provide service to partially 


Construction 400,000 developed areas. 
Local Watermains on Various Streets to Other 


be approved by Council 400,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 400,000 


Amount to be Financed: Additional Information 
Regional wr. 200,000 

Property Owners 200,000 

Other 


400,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1982 
Expenditures: 


Other 


peice Region Contrib 


To Budget Effect on Current Budget 


1982 100,000 100,000 

1983 100,000 100,000 Debt Charges 

1984 : as SS 

1985 Annual Costs 

1986 
1987 & After 


TOTAL 200,000 200,000 


4 
HAMILTON # 
WENTWORTH 


Department/Agency : Engineering 


Function: Waterworks 


Project Description 


Suburban Watermains - 1983 


Local Watermains on Various Streets 
to be approved by Council 


Municipality 


Map to Locate Project 


PeFvck 


WEAR 


UR eye ooo ah 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy 
Contributions 


CoA Pot Ack 


986 


TOTAL 


Net Cost 


Amount to be Financed: 
Regional W.R. 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 198 


Expenditures: 
Prior Region 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


100,000 
100,000 


TOTAL 200,000 


3 


Other 


400,000 


400,000 


NIL 
400,000 


200,000 
200,000 


400,000 


Contrib 


100,000 
100,000 


200,000 


400,000 


BUDGET 


Financial Report Page: 


Appendix Page: 


Need for Project 


250 


57 & 62 


To provide service to partially 


developed areas. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 
Suburban Watermains - 1984 


Local Watermains on Various Streets 
to be approved by Council 


Municipality 


Map to Locate Project 


FOlAVie 


1B SN RY ce 


159.852 97— 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 
Land 


Construction 
Other 


Subsidy 
Contributions 


ITAL 


197876 


30000-I 


400,000 


400,000 


TOTAL NIL 


Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 


Expenditures: 
Prior Reg=on 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


100,000 
100,000 


400,000 


200,000 
200,000 


400,000 


1984 


Other 
Contrib 


100,000 
100,000 


BUDGET 


TOTAL 200,000 


200,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


57 & 62 


To provide service to partially 


developed areas. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


eS 
——<———— 
a 


Pal ViEy MRE Re CALE Si AGE webeU DrGee I 


NESS Boy 24 ts Ler 


Department/Agency: Engineering Project Number: 30000-5 Financial Report Page: 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
. Design 
Suburban Watermains - 1985 Land To provide service to partially 


Construction 400,000 developed areas. : 
Local Watermains on Various Streets Other 


to b d by C il See 
o be approve y Counci 400,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 400,000 


Amount to be Financed: Additional Information 
Regional W-R. 200,000 SB a 
Property Owners 200,000 

Other 


400,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1985 


Expenditures: Other 


Peltor Region Contrib 


To Budget 


Effect on Current Budget 


1982 

1983 

1984 | Debt Charges 
1985 100,000 100,000 200,000 

1986 100,000 100,000 200,000 Annual Costs 
1987 & After 


TOTAL 200,000 200,000 400,000 


FIVE YEAR CAPITAL BUDGET 2 


kor 2emee 6945.6 


Department/Agency: Engineering Project Number: 30000-K Financial Report Page: 58 & 63 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Suburban Watermains - 1986 Land To provide service to partially 
Construction 400,000 developed areas. 

Local Watermains on Various Streets Other 


to be approved by Council 400,000 


Subsidy 
Contributions 


Municipality TOTAL NIL 
Net Cost 400,000 


Amount to be Financed: Additional Information 
Regional W.R. 200,000 SS ee 


Property Owners 200,000 
Other 


400,000 


Map to Locate Project Cash Flow 
O.M.B. Required 1986 


Expenditures: Other 


Prior Region Contrib Total 


To B 

espucger Effect on Current Budget 
1982 

983 

ion Debt Charges 

1985 

1986 100,000 100,000 200,000] Annual Costs 

1987 & After 100,000 100,000 200,000 


es 
————— 


TOTAL 200,000 200,000 400,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 
ae See Serr pelon 


Rated Watermains and Minor Improvements - 
1981 , 


Local Watermains on Various Streets to 
be approved by Council 


Municipality 


Map to Locate Project 


EUViE 


YEAR 


Ms Pe) Se 


Project Number: 


File Number: 


Capital Cost Estimate 
A ee eee aCe 


Design 

Land 
Construction 
Other 


TOTAL 
Subsidy 
Contributions O.P.F.P. 
TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


‘O.M.B. Required 1981 
Expenditures: 
Region 


700 ,000 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


CRACP AL STC ARL 


1986 


1,500,000 


——— 


1,500,000 


100,000 
100,000 
1,400,000 


700,000 
700,000 


 _ 


1,400,000 


Other 
Contrib 


800,000 


Total 
1,500,000 


eee 


TOTAL 700,000 


800,000 


BUDGET 


1,500,000 


; 254 


Financial Report Page: 59 « 64. 


Appendix Page: 


Need for Project 


To provide for Local Improvement 
Act watermains and minor works 
generally associated with road 
construction. 


Additional Information 
ena s Snrormation 


Effect on Current Budget 


Debt Charges 


Annual Costs 


EEA CAPT (AL BUDGET 255 


r982~ 1986 


Department/Agency: Engineering Project Number: 28810-P Financial Report Page: 


Function: Waterworks File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 


Rated Watermains and Minor Improvements - Design 
1982 Land See Item 28810-0 


Construction 2,800, 000 
Local Watermains on Various Streets to Other : 
be approved by Council TOTAL 2,800, 000 


Subsidy 
Contributions 0.P.F.P. 100,900 


Municipality TOTAL 100,000 
Net Cost 2,790,000 
Amount to be Financed: , 800,000 Additional Information 


Regional C.F. 700.000 
Property Owners 1,30U,0U0 
Other 


2,700,000 


Map to Locate Project Cash Flow 


O.M.B. Required 1982 
Expenditures: Other 


Prior Region Contrib Total 


To Budget 


Effect on Current Budget 


1982 800,000 ~ 600,000 1,400,000 
1983 700, 000 700,000 1,400,000 
1984 


2288 Annual Costs 


1986 ee 


Debt Charges 


1987 & After 


TOTAL 1,500,000 1,300,000 2,800,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 
a-OJeEct Description 


Rated Watermains and Minor Improvements 
= IES} 


Local Watermains on Various Streets to 
be approved by Council 


Municipality 


Map to Locate Project 


fe Vie ebcneR 


1982 


Project Number: 


File Number: 


CAPES Ie reASl 


= 4 9°96 


28810-Q 


Capital Cost Estimate 
—SFate* S0St Estimate 


Design 

Land 
Construction 
Other 


TOTAL 


Subsidy 


Contributions 0.P. 


TOTAL 


Net Cost 


2,400,000 


Se 


2,400,000 


 _ 


F.P. 100,000 


Lh 


100,000 


nn Aeneas 


2,300,000 


Amount to be Financed: 


Regional 
Property Owners 
Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


500,000 
600,000 


C—O 


TOTAL 1,100,000 


Region 


1,100,000 
1,200,000 


2,300,000 


1983 


Other 


Contrib Total 


600,000 
700,000 


1,100,000 
1,300,000 


1,300,000 2,400,000 


BUD GET 


Financial Report Page: 


Appendix Page: 


Need for Project 


See Item 28810-0. 


Additional Information 
ae ttonal tntormation 


Effect on Current Budget 


Debt Charges 


Annual Costs 


256 


59 & 64 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Rated Watermains and Minor Improvements 
= L984 


Local Watermains on Various Streets to 
be approved by Council 


Municipality 


Map to Locate Project 


lave YE SASR 


Rez 1295826 


Project Number: 


File Number: 


Capital Cost Estimate 
ee eS ELMAES) 


Design 

Land 
Construction 
Other 


TOTAL 


Subsidy 

Contributions O.P.F.P. 
TOTAL 

Net Cost 


Amount to be Financed: 
Regional wer, 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


1984 


Other 
Region 


Prior 
To Budget 


1982 
1983 
1984 
1985 
1986 
1987 & After 


500,000 
600,000 


600,000 
700,000 


COAVP ST WAck 


Contrib 


2,400,000 


2,400,000 


100,000 
100,000 


2,300,000 


1,100,000 
1,200,000 


2,300,000 


Total 


BaUGD "GE 7 


Financial Report Page: 


Appendix Page: 


Need for Project 
See Item 28810-0. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


257 


59 & 65 


————————————————EeeeEeEeeeeeeSeSFSFSsFs 


TOTAL 1,100,000 1,300,000 2,400,000 


FU VES ECA Re SCA Pel Wee BD GE T 238 


1923 (22129856 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


= URIS 


Local Watermains on Various Streets 
to be approved by Council 


Municipality 


Map to Locate Project 


Rated Watermain and Minor Improvements 


Project Number: 28810-s Financial Report Page: 59 & 65 


File Number: | Appendix Page: 


Capital Cost Estimate 


Design 
Land 

Construction 2,400,000 
Other 


Need for Project 


See Item 28810-0. 


a 
TOTAL 2,400,000 
eee Ra i chet 


Subsidy 
Contributions O.P.F.P. 100,000 
TOTAL 100,000 
Net Cost 2,300,000 
See 
Amount to be- Financed: Additional Information 
Regional wp, 1,100,000 a 
Property Owners: 1,200,000 


Other 
2,300,000 


Cash Flow 


O.M.B. Required 1985 


Expenditures: 


Other 
Region Contrib Total 


Prior 
To Budget 


Effect on Current Budget 


1982 


1984 Debt Ch 

1984 le arges 
1985 600,000 600,000 1,200,000 

1986 500,000 700,000 1,200,00q Annual Casts 


1987 & After 


TOTAL 1,100,000 1,300,000 


Department/Agency: Engineering 


Function: Waterworks 


Project Description 


Rated Watermains and Minor Improvements 
- 1986 


Local Watermains on Various Streets to 
be approved by Council 


Municipality 


Map to Locate Project 


Fal Vale 


Prior 
To Budget 


TOTAL 


YEAR 


1595822. = cl 


Project Number: 


File Number: 


Capital Cost Estimate 
Design 

Land 

Construction 

Other 


TOTAL 
Subsidy 
Contributions 

TOTAL 
Net Cost 


Amount to be Financed: 
Regional W.R. 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 1986 


Expenditures: 
Region Cc 


1982 
1983 
1984 
1985 
1986 
1987 & After 


600,000 6 
500,000 i 


COREE TEAL 


986 


28810-T 


2,400,000 


————— 


2,400,000 


100,000 
100,000 
2,300,000 


Other 


ontrib 


00,000 
00,000 


1,100,000 
1,200,000 


2,300,000 


Total 


1,200,000 
1,200,000 


1,100,000 1,300,000 2,400,000 


BUDGET 


259 


Financial Report Page: 59 & 65 


Appendix Page: 


Need for Project 


To provide for Local Improvement Act 
watermains and minor works generally 
associated with road construction. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


HAMILTON # 
WENTWORTH 


Department/Agency : Engineering 


Function: Sewage and Water Works 


Project Description 


OHC Sewer, Saltfleet Community 
Development (to be adjusted for 
1974) 


Municipality 


Stoney Creek 


Map to Locate Project 


Fale Vc6 ae Yc BARS Gene Aee 


19787215978. 6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


TOTAL 
Subsidy 
Contributions L.L. 
TOTAL 
Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


4,580,000 


4,580,000 


4,580,000 
4,580,000 
NIL 


Other 


Prior 
To Budget 


Region Contrib 


1982 4,580,000 


1983 

1984 

1985 

1986 : 
1987 & After 


TOTAL 4,580,000 


BUDGET ae 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


Department/Agency: Engineering 


Function: Sewage and Water Works 


Project Description 


OHC Sewer, East Mountain, Satellite 
City (to be adjusted for 1974) 


Municipality 


Hamilton 


Map _to Locate Project 


ftavebey evAL Re  CAASP fot Ack 


1958 21.9 8°6 


Project Number: 


File Number: 


Capital Cost Estimate 


Design 
Land 


Construction oF 


Other 


TOTAL 9,246,000 


Subsidy 


Contributions L.L. 9,246,009 


TOTAL 9,246,000 


Net Cost 


Amount to be Financed: 
Regional 

Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Received 


Other 
Pricr Region Contrib 
To Budget 1,613,000 


1982 7,633,000 
1983 : 

1984 

1985 

1986 

1987 & After 


BUDGE 7 


246,000 


NIL 


Total 


TOTAL 9,246,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


261 


a 


__ he NE 


Function: 


Project Description 


Construction of Mountain Garage 


VIE Arh GeA Paiep AL BUDGE T 


DESEO 2p 59820 


Project Number: T1001 


File Number: 


Capital Cost Estimate 


Municipality 


Map to Locate Project 


Design 400,900 
Land 
Construction 10,900,000 


Other 
LENA 
Subsidy M.T.C. 8,475,000 
Contributions 
TOTAL 8,475,000 
Net Cost 2,825,000 


Amount to be Financed: 
Regional Transit 2,825,000 


Property Owners 
Other 


2,825,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: Other 

A Region Contrib Total 
Prior —= — —— 
To Budget 
1982 1,325,000 3,975,000 5,300,000 
1983 1,500,000 4,500,000 6,000,000 
1984 
1985 
1986 


1987 & After 


TOTAL . 2,825,000 8,475,000 11,300,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


262 


67 


To provide expansion of present 


vehicle storage and repair facilities. 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 


TOTAL 


606,400 


606,400 


ELV E YoRSA RS Gr Asia eet Be UMDnGE Ea aoe 


EE 
HAMILTON 4 
WENTWOoK 1982 - 1986 


Project Number: 11002 Financial Report Page: 


Function: Transit File Number: Appendix Page: 


Project Description Capital Cost Estimate 
SC eT Oe eee SCImaTe 


Design 
Trolley Coach Rehabilitation Land 
Construction 
Other 885,000 


885,000 


Need for Project 


Trolley coach repair and maintenance 
is required to extend the useful 
life of the vehicles. 


Subsidy M.T.C. 664,000 
Contributions 


Municipality TOTAL 664,000 
Net Cost 221,000 


Amount to be Financed: Additional Information 
Regional Transit 221,000 SS ee ae aa 
Property Owners 
Other It is anticipated that the net 
Deeaa tobe, financing will be met from the 
id H.S.R. operating budgets of future 
years. 
Map to Locate Project Cash Flow 


O.M.B. Required Received 


Expenditures: Other 


Price Region Contrib 
To Budget 


Effect on Current Budget 
1982 147,000 443,000 590,000 ' 


1983 74,000 221,000 295,000 
1984 : Debt Charges 47,400 


1985 —— SS 
1986 Annual Costs 
1987 & After 47,400 


— 


TOTAL 221,000 664,000 885,000 


FSIVE We EAN Ree GA Palid Ark BeUrD Gabe 1 Ess 


1982 - 1986 


Project Number: 11003 Financial Report Page: 67 


Function: Transit File Number: 


Appendix Page: 


? 


Project Description 


Capital Cost Estimate 


Design 

Land 

Construction : 

Other 5,150,000 


TOTAL 5,150,000 


—<$§$§___________ 


Need for Project 


Control and Communication System 


Subsidy M.T.C. 4,329,000 
Contributions 


TOTAL 4,329,000 


— 


Net Cost 821,000 


ES 
i —— 


Municipality 


Amount to be Financed: 


Additional Information 


Regional Transit 821,000 
Property Owners It is anticipated that the net 
Other 


financing will be met from the 
H.S.R. operating budgets of future 
<| years. 


821,000 


Map to Locate Project 


Cash Flow 


O.M.B. Required Received 


Expenditures: 


Other 
Prise Region Contrib Total 
To Budget 


Effect on Current Budget 


1982 435,000 1,305,000 1,740,000 
1983 283,000 849,000 1,132,000 
1984 103,000 309,000 412,000 
1985 

1986 

1987 & After 


a7, 
Debt Charges ve 


Annual Costs 


176,200 


————— 


a TOTAL 


TOTAL 821,000 4,239,000 5,150,000 


- 4 
HAMILTON 7 
WENTWORTH 


Function: Transit 


Project Description 


Purchase of Articulated Buses 


Municipality 


Map to Locate Project 


ELV ayo banak 


Ti 9b 83 2ece ool e9R 876 


Project Number: 11004 


File Number: 


Capital Cost Estimate 
Design 
Land 


Construction 
Other 


Subsidy M.T.C. 
Contributions 


Net Cost 


Amount to be Financed: 
Regional Transit 
Property Owners 

Other 


150 ,000 


Cash Flow 


O.M.B. Required Received 


Expenditures: Other 


Beiok Region Contrib 


To Budget 


1982 

1983 

1984 150,000 450,000 
1985 

1986 

1987 & After 


TOTAL 150,000 450,000 


CAPT TAL 


600,000 
600,000 


450,000 


450,000 


~ 150,000 


150,000 


600,000 


600,000 


BUDGET 265 


Financial Report Page: Gur; 


Appendix Page: 


Need for Project 


Additional Information 


Acquisition anticipated for 1982. 


Payment at depreciated cost in 1985. 


Effect on Current Budget 


Debt Charges 32,200 


Annual Costs 


32,200 


EE PrlUvicaeyEGht Rare ATP lel Aits BD.G ET | 266 
<-F 


Project Number: 11005 Financial Report Page: 67 


Function: Transit File Number: Appendix Page: 


Project Description Capital Cost Estimate Need for Project 
Design 

Land 

Construction 1,200,000 

Other 800,000 


2,000,000 


Route Extension, Substations and New 
Trolley Coaches - Stoney Creek 


Subsidy M.T.C. 1,800,000 

Contributions 
Municipality TOTAL 1,800,000 
0 Net Cost 200,000 


Amount to be Financed: Additional Information 
Regional 200,000 
Property Owners 

Other 


200, 000 


Map to Locate Project Cash Flow ' 


O.M.B. Required 


E i : 
xpenditures other 


Drilos Region Contrib 


To Budget Effect on Current Budget 


1982 


ner Debt Charges 


200,000 1,800,000 2,000,000 
Teee ee ; Annual Costs 


1987 & After 


TOTAL 200,000 1,800,000 


fhe 


\y 
SS 
<Z 


HAMILTON Z 
WENTWORTH 


Function: Transit 


Project Description 


Reconstruction of 18 Wentworth Street 
Garage and Headquarters 


Municipality 


Map to Locate Project 


FASVGE 


VE SAR 


UR 4 


Project Number: 11006 


File Number: 


Capital Cost Estimate 
Sees Te OSt Sstimace 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


TOTAL 
Net Cost 


Amount to be Financed: 
Regional Transit 
Property Owners 

Other 


Cash Flow 


O.M.B. Required 
Expenditures: 


Region 


Prior 
To Budget 


1982 30,000 
1983 120,000 
1986 

1987 & After 


TOTAL 


Coase ale Teast 


90,000 
360,000 
1984 962,000 2,888,000 
1985 1,250,000 3,750,000 


1986 


300,090 
150,009 
9,000,000 


9,450,000 


———— 


7,088,000 


7,088,000 
2,362,000 


——_— 
ooo 


2,362,000 


2,362,000 


Received 


Other 
Contrib 


Total 


120,000 
480,000 
3,850,000 
5,000,000 


2,362,000 7,088,000 9,450,000 


BUDGET 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 
eee SNTOLMACLON) 


Effect on Current Budget 


Debt Charges 


507,000 


_———_ 


Annual Costs 


—_—_—_ 


507,000 


———_—______ 


mi SAVeESVAECAReCoASPaL TeAC BUDGET 268 


WSF 8r2-21 958.6 


Project Number: Financial Report Page: 


Function: Transit File Number: Appendix Page: 


Project Description Capital Cost Estimate 
Se eee DELON ee EES EEESELNACS) 


Design 
Land 
Acquisition of Buses Construction 


Other 6,608,000 
6,608,000 


Need for Project 


Subsidy M.T.c. 4,958,000 
Contributions 


Municipality TOTAL 4,958,000 
Net Cost 1,518,000 
Amount to be Financed: Additional Information 
Regional Transit 1,652,000 


Property Owners Year Buses Required 
Other 


—— 


1,652,000 1983 9 


1984 10 


1985 15 
Map to Locate Project Cash Flow 1986 12 


O.M.B. Required Received — 46 
Expenditures: ) 


Other 


Prior Region Contrib 
To Budget 
! g Effect on Current Budget 


1982 
1983 297,000 891,000 1,188,000 325,900 
1984 330,000 990,000 1,320,000] Debt Charges 
1985 495,000 1,485,000 1,980,000 

1986 530,000 1,590,000 2,120,000] Annual Costs eae eae 
1987 & After 325,900 


TOTAL 1,652,000 4,958,000 6,608,000 


——<———— 


Function: Transit 


Project Description 


Fare Box System Update 


Municipality 


Map to Locate Project 


FeDNSE? SYSESAR CGeACR AIA B.D: Grea 


19900 eal 0 856 


Project Number: T1008 


File Number: 


Capital Cost Estimate 


Design 

Land 

Construction 

Other 1,500,000 
1,500,000 


Subsidy M.T.c. 
Contributions 


1,200,000 


TOTAL 1,200,000 
Net Cost 300,000 


Amount to be Financed: 

Regional Transit 300,000 
Property Owners 

Other 


300,000 


Cash Fldw 


O.M.B. Required Received 


Expenditures: 
z Other 


Prio: Region Contrib Total 


To Budget 


1982 

1983 180,000 720,000 900,000 
1984 120,000 480,000 600,000 
1985 

1986 

1987 & After 


TOTAL 300,000 1,200,000 1,500,000 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


269 


68 


Effect on Current Budget 


Debt Charges 
Annual Costs 


TOTAL 


~~ 
<I 
HAMILTON 4 
WENTWORTH 


FUNCTION: Transit 


Project Description 


Trolley Coach Substation Control 


Municipality 


Map to Locate Project 


Pelavee 


YEAR 


Co ASP ol Te Auk 


EEOC Sy Zea 986 


Project Number: T1009 


File Number: 


Capital Cost Estimate 


Design 

Land 
Construction 
Other 


Subsidy M.T.C. 
Contributions 


150,000 
150,000 


135,000 


TOTAL 135,000 


Net Cost 
Amount to be Financed: 
Regional Transit 


Property Owners 
Other 


Cash Flow 


O.M.B. Required 
Expenditures: © 


Prior Regson 
To Budget 


1982 

1983 

1984 

1985 15,000 
1986 

1987 & After 


TOTAT, 15,000 


15,000 


15,900 


15,000 


Received 


Other 
Contrib Total 


30,000 30,000 
105,000 120,000 


135,000 150,000 


BUDGET e70 


Financial Report Page: 


Appendix Page: 


Need for Project 


Additional Information 


Effect on Current Budget 


Debt Charges 


Annual Costs 
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